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Legislation 

The Municipal Finance Management Act No. 56 of 2003 (MFMA) and Nationai 

Treasury MFMA Circuiar No. 13 requires that municipaiities must prepare a service 

deiivery budget impiementation pian (SDBIP) indicating how the budget and the 

strategic objectives of Councii wili be impiemented. The SDBIP is prepared in terms 

of Section 53(1)(c)(ii) of the Municipai Finance Management (MFMA), Nationai 

Treasury MFMA Circuiar No. 13 and the Budgeting and Reporting Reguiation. 

The SDBIP serves as a “contract” between the administration, councii and community 

expressing the goais and objectives set by the council as quantifiable outcomes that 

can be implemented by the administration in the applicable financial year. It provides 

the link between the mayor, the council (executive) and the administration, and 

facilitates the process for holding management accountable for its performance. It is 

therefore a management, implementation and monitoring tool that will assist the 

mayor, councillors, municipal manager, senior managers and community to monitor 

the municipality’s performance on a quarterly basis. The SDBIP will ensure that 

appropriate information is circulated internally and externally for purposes of 

monitoring the implementation of the budget, the execution of projects, the 

performance of senior management and the achievement of the strategic objectives 

set by council. 

The SDBIP sets in-year information, such as quarterly service delivery and monthly 

budget targets, and links each service delivery output to the budget of the 

municipality, thus providing credible management information and a detailed plan for 

how the municipality will provide such services with the inputs and financial resources 
that will be utilized. The SDBIP will determine the performance agreements of the 

Municipal Manager and Senior Managers, including the outputs and deadlines for 

which they will be held responsible. 


Approval of the Mayor 


Mayor 


Date 
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Department/ 

Directorate 

GFS Vote 

National KPA 

TAS Key Focus Area 

IDP Goal 

Municipal Key 
Performance Area 

Key Performance Indicator 

Unit of measurement 

Program Driver 

Baseline 

Performance Targets 

2010/11 

2011/12 

2012/13 

2013/14 

2014/15 

Annual 

Target 

Revised 

Target 

Qtr ending 
30 Sep 

Qtr ending 
31 Dec 

Qtr ending 
31 March 

Qtr ending 
30 June 

Annual 

Target 

Annual 

Target 

Annual 

Target 

Annual 

Target 

Target 

Target 

Target 

Target 

Executive Council 

Executive and council 

Good Governance and Public 
participation 

Governance 

Provision of democratic and 
accountable governance 

Good Governance and 

Public Participation 

Effective functioning of council 

No of council meetings 

Speaker 

4 





1 



4 


4 

Executive Council 

Executive and council 

Good Governance and Public 
participation 

Governance 

Provision of democratic and 
accountable governance 

Good Governance and 

Public Participation 

Effective functioning of committee system 

No of Section 79 committee meetings per 
committee per annum 

Chairs of Portfolio 

committees 

34 

9 meetings 
per portfolio 
committee per 

annum 


12 

10 

10 

12 

34 

34 

34 

34 

Executive Council 

Executive and council 

Good Governance and Public 
participation 

Governance 

Improved financial viability and 
sustainability 

Financial Viability 

Approval of Main budget 

Approval of Main budget before legislative 
deadline 

Mayor 

end May 
2010 

end May 2011 





100 

100 

100 

100 

100 

Executive Council 

Executive and council 

Good Governance and Public 
participation 

Governance 

Improved financial viability and 
sustainability 

Financial Viability 

Approval of adjustments budget 

Approval of adjustments budget before legislative 
deadline 

Mayor 

end January 
2010 

end January 
2011 




100 


100 

100 

100 

100 

Executive Council 

Executive and council 

Good Governance and Public 
participation 

Governance 

Provision of democratic and 
accountable governance 

Good Governance and 

Public Participation 

Approval of SDBIP 

Approval of SDBIP before legislative deadline 

Mayor 

Jun-10 

Jun-11 





100 

100 

100 

100 

100 

Council 

Executive and council 

Good Governance and Public 
participation 

Governance 

Provision of democratic and 
accountable governance 

Good Governance and 

Public Participation 

Municipality complying with all relevant 
legislation 

% compliance with legislation 

Municipal Manager 

70% 

75% 


75 

75 

75 

75 

80% 

85% 

90% 

95% 

Council 

Executive and council 

Local Economic Development 

Local Economic 
Development 

Promotion of tourism, agriculture and 
economic development 

Economic Development 

Enhancement of economic development 

Value of contracts assigned to emerging 
contractors 

Municipal Manager 


Rimill 





100 

Rl.I.mll 

R1.2mil 

R1.3mil 

R1.4mil 

Council 

Executive and council 

Local Economic Development 

Local Economic 
Development 

Promotion of tourism, agriculture and 
economic development 

Economic Development 

Employment through job creation schemes 

No of temporary jobs created 

Municipal Manager 

720 

800 





100 

830 

850 

870 

900 

Council 

Executive and council 

Local Economic Development 

Local Economic 
Development 

Promotion of tourism, agriculture and 
economic development 

Economic Development 

Employment through job creation schemes 

No of permanent jobs created 

Municipal Manager 

5 

10 





10 

15 

20 

25 

30 

Planning 

Executive and council 

Good Governance and Public 
participation 

Spatial Conditions 

Provision and maintenance of 
municipal services and infrastructure 

Good Governance and 

Public Participation 

Spatial development plan aligned with 

PSDF and PGDS 

No of gaps identified by province 

Municipal Manager 

55 

60 




0 

60 

70 

80 

90 

100 

Municipal Manager 

Executive and council 

Good Governance and Public 
participation 

Governance 

Ensure adoption and implementation 
of IDP 

Good Governance and 

Public Participation 

Develop 3rd generation IDP 

IDP approved by May Annually 

Municipal Manager 

100% 

100% 





100 

100 

100 

100 

100 

Municipal Manager 

Executive and council 

Good Governance and Public 
participation 

Governance 

Ensure adoption and implementation 
of IDP 

Good Governance and 

Public Participation 

IDP to Include all required sectoral plans 

%o of required sectoral plans included 

Municipal Manager 

70% 

80% 





80 

85 

90 

95 

100 

Municipal Manager 

Executive and council 

Good Governance and Public 
participation 

Governance 

Strenghtening of public participation 
structures 

Good Governance and 

Public Participation 

IDP endorsed by community organisations 
and stakeholders as local social compacts 

% implementation of public participation and 
consultation processes i.t.o the public 
participation framework 

Municipal Manager 

100% 

100% 


100 

100 

100 

100 

100 

100 

100 

100 

Executive Council 


Good Governance and Public 
participation 

Governance 

Strenghtening of public participation 
structures 

Good Governance and 

Public Participation 

IDP endorsed by all wards 

No of ward committees endorsing IDP 

Speaker 

6 






100 

100 

100 

100 

100 

Municipal Manager 

Executive and council 

Good Governance and Public 
participation 

Governance 

Strenghtening of public participation 
structures 

Good Governance and 

Public Participation 

Strengthen role of communities 

No of ward based development plans completed 

Municipal Manager 

4 






100 

100 

100 

100 

100 

Municipal Manager 

Executive and council 

Good Governance and Public 
participation 

Governance 

Strenghtening of public participation 
structures 

Good Governance and 

Public Participation 

Effective communication with communities 

Review of communication strategy 

Municipal Manager 

100% 

100% 


100 




100 

100 

100 

100 

Executive Council 

Executive and council 

Good Governance and Public 
participation 

Governance 

Strenghtening of public participation 
structures 

Good Governance and 

Public Participation 

Effective functioning of ward committees 

No of ward committee meetings per ward per 
annum (7 wards bi-monthly) 

Speaker 

Minimum 6 
per ward=42 

Minimum 6 
per ward=42 


11 

10 

10 

11 

42 

42 

42 

42 

Municipal Manager 

Executive and council 

Good Governance and Public 
participation 

Governance 

Strenghtening of oversight structures 

Good Governance and 

Public Participation 

Improved good governance 

% Implementation of anti-corruption policy 

Municipal Manager 

75% 

80% 


80 

80 

80 

80 

90 

100 

100 

100 

Municipal Manager 

Executive and council 

Good Governance and Public 
participation 

Governance 

Improved administrative processes 

Good Governance and 

Public Participation 

Institutional Performance management 
system in place 

No of performance agreements signed on time 
s57 

Municipal Manager 

6 






100 

100 

100 

100 

100 

Council 

Executive and council 

Good Governance and Public 
participation 

Governance 

Improved administrative processes 

Good Governance and 

Public Participation 

Institutional Performance management 
system in place 

Individual performance management system 
implemented up to the lowest level 

Municipal Manager 

70% 

80% 


80 

80 

80 

80 

100 

100 

100 

100 

Council 

Executive and council 

Good Governance and Public 
participation 

Governance 

Improved administrative processes 

Good Governance and 

Public Participation 

Annual performance reporting 

Annual report and oversight report of council 
submitted before legislative deadline 

Municipal Manager 

100% 

100% 




100 


100 

100 

100 

100 

Executive Council 

Executive and council 

Good Governance and Public 
participation 

Governance 

Strenghtening of oversight structures 

Good Governance and 

Public Participation 

Functional Performance Audit Committee 

No of meetings of the Performance Audit 
Committee 

Municipal Manager 

3 





1 


100% 

100% 

100% 

100% 

Executive Council 

Executive and council 

Good Governance and Public 
participation 

Governance 

Strenghtening of oversight structures 

Good Governance and 

Public Participation 

Functional Internal Audit unit 

Ongoing implementation of Risk based audit 
plan by June 2011 

Municipal Manager 

100% 

100% 


100 

100 

100 

100 

100 

100 

100 

100 

Corporate Services & 
HR 

Executive and council 

Municipal Transformation and 
organisational Development 

Labour Relations 

Improved administrative processes 

Good Governance and 

Public Participation 

Review Employment Equity Plan in line with 
approved organogram 

Plan reviewed by October 2010 

Municipal Manager 

100% 

100% 



100 



100 

100 

100 

100 

Executive Council 

Executive and council 

Good Governance and Public 
participation 

Governance 

Improved administrative processes 

Good Governance and 

Public Participation 

Risk Management Plan 

Development of a Risk Management Plan 

Municipal Manager 

0% 

100% 



100 



100 

100 

100 

100 

Corporate Services & 
HR 

Executive and council 

Municipal 

Governance 

Improved administrative processes 

Good Governance and 

Public Participation 

Creation of effective capacity 

% of budgeted vacancies (funded posts) 

Director Corporate 
Services 

17% 

10% 


10 

10 

10 

10 

10 

10 

10 

10 

Corporate Services & 
HR 

Finance and Administration 

Municipal Transformation and 
Institutional Development 

Labour Relations 

Improved administrative processes 

Good Governance and 

Public Participation 

Effective labour relations 

No of meetings of the LLF 

Director Corporate 
Services 

6 





2 


10 

10 

10 

10 
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Performance Targets 











2010/11 

2011/12 

2012/13 

2013/14 

2014/15 

Department/ 

Directorate 

GFS Vote 

National KPA 

TAS Key Focus Area 

IDP Goal 

Municipal Key 
Performance Area 

Key Performance Indicator 

Unit of measurement 

Program Driver 

Baseline 

Annual 

Target 

Revised 

Target 

Qtr ending 
30 Sep 

Qtr ending 
31 Dec 

Qtr ending 
31 March 

Qtr ending 
30 June 

Annual 

Target 

Annual 

Target 

Annual 

Target 

Annual 

Target 













Target 

Target 

Target 

Target 





Corporate Services & 
HR 

Finance and Administration 

Municipal Transformation and 
Institutional Development 

Labour Relations 

Improved administrative processes 

Good Governance and 
Public Participation 

Effective and up to date HR policies 

Development & revision of top 2 HR priority 
policies by March 201 1 

Director Corporate 
Services 


2 




100 


100 

100 

100 

100 

Corporate Services & 
HR 

Finance and Administration 

Municipal Transformation and 
Institutional Development 

Labour Relations 

Improved administrative processes 

Institutional Development 

Review S implementation of the Skills 
Development Plan 

Plan reviewed and implemented plan 

Director Corporate 
Services 

100% 

100% 





100 

100 

100 

100 

100 

Corporate Services & 
HR 

Finance and Administration 

Municipal Transformation and 
Institutional Development 

Labour Relations 

Improved administrative processes 

Institutional Development 

Targeted skills development 

% of budget spent on implementing its 
workplace skills plan 

Director Corporate 
Services 

100% 

100% 


100 

100 

100 

100 

100 

100 

100 

100 

Corporate Services & 
HR 

Finance and Administration 

Municipal Transformation and 
Institutional Development 

Governance 

Improved administrative processes 

Good Governance and 
Public Participation 

Effective and up to date By-laws 

By-laws reviewed 

Director Corporate 
Services 

100% 

100% 


100 

100 

100 

100 

100 

100 

100 

100 

Financial Services 

Finance and Administration 

Municipal Financial Viability 
and Management 

Financial Management 

Improved financial viability and 
sustainability 

Financial Viability 

Asset management 

Maintained moveable asset register 

Director Financiai 
Services 

100% 

100% 





100 

100 

100 

100 

100 

Financial Services 

Finance and Administration 

Municipal Financial Viability 
and Management 

Financial Management 

Improved financial viability and 
sustainability 

Financial Viability 

Improved revenue collection 

% Debt recovery rate 

Director Financiai 
Services 

80% 

85% 


85 

85 

85 

85 

87 

87 

90 

90 

Financial Services 

Finance and Administration 

Municipal Financial Viability 
and Management 

Financial Management 

Improved financial viability and 
sustainability 

Financial Viability 

Updated indigent register for the provision of 
free basic services 

Updated indigent register bi-annually 

Director Financiai 
Services 

100% 

100% 




100 

100 

100 

100 

100 

100 

Financial Services 

Finance and Administration 

Municipal Financial Viability 
and Management 

Financial Management 

Improved financial viability and 
sustainability 

Financial Viability 

Clean audit 

% of audit queries addressed 

Director Financiai 
Services 

95% 

95% 


95 

95 

95 

95 

95 

100 

100 

100 

Financial Services 

Finance and Administration 

Municipal Financial Viability 
and Management 

Financial Management 

Improved financial viability and 
sustainability 

Financial Viability 

Preparation of financial statements 

Financial statements submitted on time 

Director Financiai 
Services 

100% 

(August) 

100 


100 




100 

100 

100 

100 

Financial Services 

Finance and Administration 

Municipal Financial Viability 
and Management 

Financial Management 

Improved financial viability and 
sustainability 

Financial Viability 

Financial Viability 

Debt coverage ((Total operating revenue- 
operating grants received)/debt service 
payments due within the year) 

Director Financiai 
Services 

40% 

42 


40 

40 

41 

42 

43 

44 

45 

47 

Financial Services 

Finance and Administration 

Municipal Financial Viability 
and Management 

Financial Management 

Improved financial viability and 
sustainability 

Financial Viability 

Financial Viability 

Service debtors to revenue - (Total outstanding 
service debtors/ revenue received for services) 

Director Financiai 
Services 

31% 

32% 


40% 

38% 

35% 

35% 

30% 

28% 

26% 

24% 

Financial Services 

Finance and Administration 

Municipal Financial Viability 
and Management 

Financial Management 

Improved financial viability and 
sustainability 

Financial Viability 

Financial Viability 

Cost coverage ((Available cash+ investments)/ 
Monthly fixed operating expenditure 

Director Financiai 
Services 

2.4% 

2 








4 

4 

Financial Services 

Finance and Administration 

Good Governance and Public 
participation 

Financial Management 

Improved financial viability and 
sustainability 

Financial Viability 

Reporting on conditional grant spending - 
capital 

% of total conditional capital grants spent as 
planned per quarter 

Director Financiai 
Services 

100% 

100% 


15 

40 

75 

100 

100 

100 

100 

100 

Financial Services 

Finance and Administration 

Good Governance and Public 
participation 

Financial Management 

Improved financial viability and 
sustainability 

Financial Viability 

Reporting on conditional grant spending - 
operational 

% of total conditional operational grants spent as 
planned per quarter 

Director Financiai 
Services 

100% 

100% 


15 

40 

75 

100 

95 

95 

95 

95 

Financial Services 

Finance and Administration 

Good Governance and Public 
participation 

Financial Management 

Improved financial viability and 
sustainability 

Financial Viability 

MFMA Section 71 Reporting 

% reporting 

Director Financiai 
Services 

100% 

100 


100 

100 

100 

100 

100 

100 

100 

100 

Financial Services 

Finance and Administration 

Municipal Financial Viability 
and Management/Good 
Governance and Public 
Participation 

Financial Management 

Improved financial viability and 
sustainability 

Financial Viability 

Effective SCM system 

Zero successful appeals 

Director Financial 
Services 


0 








0 

0 

Streets, Stormwater, 
Parks & Resorts 

Community and Social 
Services 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Social Development 

Maintenance of recreational areas 

Development and implementation of 
maintenance plan for recreational areas (parks & 
public open spaces) 

Director Engineering 
Services 

0% 

0% 






100 

100 

100 

100 

Streets, Stormwater, 
Parks & Resorts 

Community and Social 
Services 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Social Development 

Maintenance of recreational areas 

% of maintenance budget of recreational areas 
spent as planned per quarter 

Director Engineering 
Services 

100% 

100% 


25 

50 

75 

95 

100 

100 

100 

100 

Streets, Stormwater, 
Parks & Resorts 

Community and Social 
Services 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 


Maintenance of grave yards 

% of maintenance budget of grave yards spent 
as planned per quarter 

Director Engineering 
Services 

100% 

100% 


25 

50 

75 

95 

100 

100 

100 

100 

Streets, Stormwater, 
Parks & Resorts 

Community and Social 
Services 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Social Development 

Maintenance of halls 

Development and implementation of 
maintenance plan for halls 

Director Community 
Services 

100% 

100% 


100 

100 

100 

100 

100 

100 

100 

100 

Streets, Stormwater, 
Parks & Resorts 

Community and Social 
Services 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Social Development 

Maintenance of halls and facilities 

% of maintenance budget of halls spent as 
planned per quarter 

Director Community 
Services 

100% 

100% 


25 

50 

75 

95 

100 

100 

100 

100 

Streets, Stormwater, 
Parks & Resorts 

Sport and Recreational 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Social Development 

Provision of sport facilities 

No of wards with sport facilities 

Director Engineering 
Services 

100% 

100% 


100 

100 

100 

100 

100 

100 

100 

100 
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Department/ 

Directorate 

GFS Vote 

National KPA 

IAS Key Focus Area 

IDP Goal 

Municipal Key 
Performance Area 

Key Performance Indicator 

Unit of measurement 

Program Driver 

Baseline 

Performance Targets 

2010/11 

2011/12 

2012/13 

2013/14 

2014/15 

Annual 

Target 

Revised 

Target 

Qtr ending 
30 Sep 

Qtr ending 
31 Dec 

Qtr ending 
31 March 

Qtr ending 
30 June 

Annual 

Target 

Annual 

Target 

Annual 

Target 

Annual 

Target 

Target 

Target 

Target 

Target 

Streets, Stormwater, 
Parks & Resorts 

Sport and Recreational 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Social Development 

% of HH with no recreational areas 

% of HH without recreational areas 

Director Engineering 
Services 

50% 

50% 


50 

50 

50 

50 

50 

60 

70 

80 

Economic and Social 
Development and 
Housing 

Housing 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Infrastructure Development 

Implementation of Integrated Human 
Settlement Plan 

% Adherence to policy 

Director Community 
Services 

50% 

50% 


50 

50 

50 

50 

60 

70 

90 

100 

Safety and Security 

Public Safety 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Infrastructure Development 

Reviewed Disaster Management Plan 

Disaster Management Plan reviewed Annually 

Direotor Community 
Services 

100% 

100% 




100 


100 

100 

100 

100 

Directorate 

Development 

Public Safety 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Infrastructure Development 

Develop and implement a comprehensive 
law enforcement strategy 

Strategy completed and implemented 

Director Community 
Services 

0% 

100% 




100 

100 

100 

100 

100 

100 

Corporate Services 

Public safety 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Infrastructure Development 

Effective fire brigade service 

% of Fire Brigade service that meets agreed 
standards 

Director Community 
Services 

50% 

50% 


50 

50 

50 

50 

55 

55 

65 

65 

Streets, Stormwater, 
Parks & Resorts 

Waste water (Stormwater) 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Infrastructure Development 

Percentage of HH with no stormwater 
system - Formal areas 

% of HH without 

Director Engineering 
Services 

30% 

30% 


30 

30 

30 

30 

25 

20 

10 

0 

Streets, Stormwater, 
Parks & Resorts 

Waste water (Stormwater) 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Infrastructure Development 

Number of HH with no stormwater system - 
Informal areas 

# of HH without 

Director Engineering 
Services 

15HH 

15HH 





100 

100 

100 

100 

100 

Streets, Stormwater, 
Parks & Resorts 

Waste water (Stormwater) 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Infrastructure Development 

Effective capital spending 

% spent of approved stormwater capital projects 
as planned per quarter 

Director Engineering 
Services 

100% 

100% 


100 

100 

100 

100 

100 

100 

100 

100 

Streets, Stormwater, 
Parks & Resorts 

Waste water (Stormwater) 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Infrastructure Development 

Maintenance of stormwater assets 

% of approved maintenance plan executed 

Director Engineering 
Services 

95% 

95% 


95 

95 

95 

95 

100 

100 

100 

100 

Streets, Stormwater, 
Parks & Resorts 

Waste water (Stormwater) 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Infrastructure Development 

Maintenance of stormwater assets 

% of maintenance budget of stormwater spent 
as planned per quarter 

Director Engineering 
Services 

100% 

100% 


100 

100 

100 

100 

100 

100 

100 

100 

Water, Sewerage & 
Sanitation 

Waste water management 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Infrastructure Development 

Improvement of sanitation system capacity 

% of capacity improvement 

Director Engineering 
Services 

100% 

100% 


100 

100 

100 

100 

100 

100 

100 

100 

Water, Sewerage & 
Sanitation 

Waste water management 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Infrastructure Development 

Percentage of HH that meet agreed 
sanitation service standards (at least VIP on 
site) -Formal areas 

% of HH that meet minimum standard sanitation 

Director Engineering 
Services 

100% 

100% 


100 

100 

100 

100 

100 

100 

100 

100 

Water, Sewerage & 
Sanitation 

Waste water management 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Infrastructure Development 

No of HH that do not meet agreed sanitation 
service standards (at least VIP on site) - 
Informal areas 

# of HH that do not meet minimum standard 
sanitation 

Director Engineering 
Services 

15hh 

0 








0 

0 

Financial Services 

Waste water management 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Financial Viability 

No of HH receiving free basic sanitation 

Number of HH 

Manager Financial 
Services 

3616 

3620 


100 

100 

100 

100 

100 

100 

100 

100 

Financial Services 

Waste water management 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Financial Viability 

Quantum of free basic sanitation received 

R value per month per household 

Manager Financial 
Services 

R 33.43 

R 36.27 


100 

100 

100 

100 

100 

100 

100 

100 

Water, Sewerage & 
Sanitation 

Waste water management 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Infrastructure Development 

Quality of waste water discharge 

% water quality level of waste water discharge 

Director Engineering 
Services 

83% 

95% 


95 

95 

95 

95 

100 

100 

100 

100 

Water, Sewerage & 
Sanitation 

Waste water management 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Infrastructure Development 

Effective capital spending 

% of approved waste water management capital 
projects spent as planned per quarter 

Director Engineering 
Services 

100% 

100% 


100 

100 

100 

100 

100 

100 

100 

100 

Water, Sewerage & 
Sanitation 

Waste water management 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Infrastructure Development 

Maintenance of sanitation assets 

% of approved maintenance plan executed 

Director Engineering 
Services 

95% 

95% 


95 

95 

95 

95 

100 

100 

100 

100 

Water, Sewerage & 
Sanitation 

Waste water management 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Infrastructure Development 

Maintenance of sanitation assets 

% of maintenance budget of sanitation spent as 
planned per quarter 

Director Engineering 
Services 

100% 

100% 


25 

50 

75 

100 

100 

100 

100 

100 
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Department/ 

Directorate 

GFS Vote 

National KPA 

TAS Key Focus Area 

IDP Goal 

Municipal Key 
Performance Area 

Key Performance Indicator 

Unit of measurement 

Program Driver 

Baseline 

Performance Targets 

2010/11 

2011/12 

2012/13 

2013/14 

2014/15 

Annual 

Target 

Revised 

Target 

Qtr ending 
30 Sep 

Qtr ending 
31 Dec 

Qtr ending 
31 March 

Qtr ending 
30 June 

Annual 

Target 

Annual 

Target 

Annual 

Target 

Annual 

Target 

Target 

Target 

Target 

Target 

Water, Sewerage & 
Sanitation 

Waste management 

Basio Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Infrastructure Development 

Improvement of refuse sites' capacity 

% improvement 

Director Community 
Services 

100% 

100% 


100 

100 

100 

100 

100 

100 

100 

100 

Water, Sewerage & 
Sanitation 

Waste management 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Infrastructure Development 

Percentage that meet agreed sanitation 
service standards (at least once a week) - 
Formal areas 

% of HH that meet minimum standard sanitation 

Director Community 
Services 

100% 

100% 


100 

100 

100 

100 

100 

100 

100 

100 

Water, Sewerage & 
Sanitation 

Waste management 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Infrastructure Development 

Percentage that meet agreed sanitation 
service standards (at least once a week) - 
Informal areas 

% of HH that meet minimum standard sanitation 

Director Community 
Services 

100% 

100% 


100 

100 

100 

100 

100 

100 

100 

100 

Financial Services 

Waste management 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Financial Viability 

No of HH receiving free basic refuse 
removal 

No of HH 

Director Financiai 
Services 

1083 

1090 


100 

100 

100 

100 

100 

100 

100 

100 

Financial Services 

Waste management 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Financial Viability 

Quantum of free basic refuse removal 
received 

R value per month per household 

Director Financiai 
Services 

R 27.08 

R 29.38 


100 

100 

100 

100 

100 

100 

100 

100 

Water, Sewerage & 
Sanitation 

Waste management 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Infrastructure Development 

Effective capital spending per quarter as 
planned 

% spent of approved waste management capital 
projects as planned per quarter 

Director Community 
Services 

100% 

100% 


100 

100 

100 

100 

100 

100 

100 

100 

Water, Sewerage & 
Sanitation 

Waste management 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Infrastructure Development 

Maintenance of refuse removal assets 

% of approved maintenance plan executed 

Director Community 
Services 

95% 

95% 


95 

95 

95 

95 

100 

100 

100 

100 

Water, Sewerage & 
Sanitation 

Waste management 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Infrastructure Development 

Maintenance of refuse removal assets 

% of maintenance budget of refuse removal 
spent as planned per quarter 

Director Community 
Services 

100% 

100% 


100 

100 

100 

100 

100 

100 

100 

100 

Civil Engineering 
Services 

Road transport 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Infrastructure Development 

Development and implementation of a 
public transport system 

No of projects 

Director Engineering 
Services 


100% 


100 

100 

100 

100 

100 

100 

100 

100 

Streets, Stormwater, 
Parks & Resorts 

Road Transport 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Infrastructure Development 

Effective capital spending 

% spent of approved municipal roads capital 
projects as planned per quarter 

Director Engineering 
Services 

100% 

100% 


100 

100 

100 

100 

100 

100 

100 

100 

Streets, Stormwater, 
Parks & Resorts 

Road Transport 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Infrastructure Development 

Maintenance of municipal roads 

Kms of roads patched according to approved 
maintenance plan (ongoing program) 

Director Engineering 
Services 

100% 

100% 


100 

100 

100 

100 

100 

100 

100 

100 

Streets, Stormwater, 
Parks & Resorts 

Road transport 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Infrastructure Development 

Maintenance of municipal roads 

% of maintenance budget of municipal roads 
spent as planned per quarter 

Director Engineering 
Services 

100% 

100% 


100 

100 

100 

100 

100 

100 

100 

100 

Streets, Stormwater, 
Parks & Resorts 

Water 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Infrastructure Development 

Improvement of water purification system 
capacity 

% of capacity improvement 

Director Engineering 
Services 

100% 

100% 


100 

100 

100 

100 

100 

100 

100 

100 

Water, Sewerage & 
Sanitation 

Water 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Infrastructure Development 

New water connections 

No of new water connections 

Director Engineering 
Services 

100% 

100% 


100 

100 

100 

100 

100 

100 

100 

100 

Water, Sewerage & 
Sanitation 

Water 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Infrastructure Development 

Percentage of HH that meet agreed service 
standards (cleaned piped water 200m from 
household) -Formal areas 

% of HH achieving agreed service standards 

Director Engineering 
Services 

100% 

100% 


100 

100 

100 

100 

100 

100 

100 

100 

Water, Sewerage & 
Sanitation 

Water 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Infrastructure Development 

Percentage of HH that meet agreed service 
standards (cleaned piped water 200m from 
household) - Informal areas 

% of HH achieving agreed service standards 

Director Engineering 
Services 

99% 

100% 


99 

100 

100 

100 

100 

100 

100 

100 

Water, Sewerage & 
Sanitation 

Water 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Infrastructure Development 

Percentage of unaccounted water losses 

KL billed/ KL used by municipality 

Director Engineering 
Services 

25% 

20% 


25% 

23% 

21% 

20% 

19% 

18% 

17% 

16% 

Financial Services 

Water 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Financial Viability 

No of HH receiving free basic water 

No ofHH 

Manager Financial 
Services 

4261 

4300 


100 

100 

100 

100 

100 

100 

100 

100 

Financial Services 

Water 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Financial Viability 

Quantum of free basic water received 

6KI per month per household 

Manager Financial 
Services 

R 30.86 

R 33.94 


100 

100 

100 

100 

100 

100 

100 

100 
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Department/ 

Directorate 

GFS Vote 

National KPA 

TAS Key Focus Area 

IDP Goal 

Municipal Key 
Performance Area 

Key Performance Indicator 

Unit of measurement 

Program Driver 

Baseline 

Performance Targets 

2010/11 

2011/12 

2012/13 

2013/14 

2014/15 

Annual 

Target 

Revised 

Target 

Qtr ending 
30 Sep 

Qtr ending 
31 Dec 

Qtr ending 
31 March 

Qtr ending 
30 June 

Annual 

Target 

Annual 

Target 

Annual 

Target 

Annual 

Target 

Target 

Target 

Target 

Target 

Water, Sewerage & 
Sanitation 

Water 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Infrastructure Development 

Excellent water quality 

% water quality level as per blue drop project 

Director Engineering 
Services 

83% 

83% 


83 

83 

83 

83 

85 

87 

89 

91 

Water, Sewerage & 
Sanitation 

Water 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Infrastructure Development 

Effective capital spending 

% spent of approved water capital projects as 
planned per quarter 

Director Engineering 
Services 

100% 

100% 


25 

50 

75 

100 

100 

100 

100 

100 

Water, Sewerage & 
Sanitation 

Water 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Infrastructure Development 

Maintenance of water assets 

% of approved maintenance plan executed 

Director Engineering 
Services 

100% 

100% 


100 

100 

100 

100 

100 

100 

100 

100 

Water, Sewerage & 
Sanitation 

Water 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Infrastructure Development 

Maintenance of water assets 

% of maintenance budget of water spent as 
planned per quarter 

Director Engineering 
Services 

100% 

100% 


25 

50 

75 

100 

100 

100 

100 

100 

Water, Sewerage & 
Sanitation 

Electricity (distribution) 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Infrastructure Development 

Improvement of electricity distribution 
capacity 

% improvement 

Director Electro 
Technical Services 

100% 

100% 


100 

100 

100 

100 

100 

100 

100 

100 

Water, Sewerage & 
Sanitation 

Electricity (distribution) 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Infrastructure Development 

New electricity connections 

No of new electricity connections as per 
applications 

Director Electro 
Technical Services 

100% of 
applications 

100% 


100 

100 

100 

100 

100 

100 

100 

100 

Water, Sewerage & 
Sanitation 

Electricity (distribution) 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Infrastructure Development 

Percentage/ No of HH that meet agreed 
service standards (connected to the national 
grid) -Formal areas 

% of HH achieving agreed service standards 

Director Electro 
Technical Services 

100% 

100% 


100 

100 

100 

100 

100 

100 

100 

100 

Water, Sewerage & 
Sanitation 

Electricity (distribution) 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Infrastructure Development 

Percentage/ No of HH that meet agreed 
service standards (connected to the national 
grid) -Informal areas 

% of HH achieving agreed service standards 

Director Electro 
Technical Services 

99% 

99% 


99 

99 

99 

99 

99 

100 

100 

100 

Electro Technical 
Services 

Electricity (distribution) 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Financial Viability 

Percentage electricity losses 

KW billed/ KW used by municipality 

Director Electro 
Technical Services 

11% 

8% 


10 






5 

5 

Financial Services 

Electricity (distribution) 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Financial Viability 

No of HH receiving free basic electricity 

No ofHH 

Manager Financial 
Services 

4261 

4400 


100 

100 

100 

100 

100 

100 

100 

100 

Financial Services 

Electricity (distribution) 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Financial Viability 

Quantum of free basic electricity received 

50Kwh per month per household 

Manager Financial 
Services 

R 26.79 

R 30.80 


100 

100 

100 

100 

100 

100 

100 

100 

Electro Technical 
Services 

Electricity (distribution) 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Infrastructure Development 

Effective capital spending 

% spent of approved electricity capital projects 
as planned per quarter 

Director Electro 
Technical Services 

100% 

100% 


100 

100 

100 

100 

100 

100 

100 

100 

Electro Technical 
Services 

Electricity (distribution) 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Infrastructure Development 

Maintenance of electricity assets 

% of approved maintenance plan executed 

Director Electro 
Technical Services 

100% 

100% 


100 

100 

100 

100 

100 

100 

100 

100 

Electro Technical 
Services 

Electricity (distribution) 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Infrastructure Development 

Maintenance of electricity assets 

% of maintenance budget of electricity spent as 
planned per quarter 

Director Electro 
Technical Services 

100% 

100% 


100 

100 

100 

100 

100 

100 

100 

100 

Electro Technical 
Services 

Electricity (Street lighfng) 

Basic Service Delivery 

Service Delivery 

Provision and maintenance of 
municipal services and infrastructure 

Infrastructure Development 

Percentage of HH with street lights and high 
mast lighting 

% of HH with adequate street lighting 

Director Electro 
Technical Services 

99% 

99% 


99 

99 

99 

99 

99 

100 

100 

100 
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Capital projects for 2010/11 


Directorate 

(Nchais) 

Sub'DIrectorate 

(90 chare) 

GFS Classification 

Project name 

Funding source 

Planned Start 

Date 

Planned 

Completion Date 

JU 

Aug 

sep 

UCl 

NOV 

uec 

uan 

reo 

mar 

Apr 


jun 

loni 



Budget 

Budget 

Budget 

Budget 

Budget 

Budget 

Budget 

Budget 

Budget 

Budget 

Budget 

Budget 

Budget 




Municipal Manager 

Municipal Manager 

Executive and 

Council 

Fax Machine 

CRR 

Aug-10 

Aug-10 


2 000 











2 000 

2 000 






Municipal Manager 

Municipal Manager 

Executive and 

Council 

Photocopier 

CRR 

Aug-10 

Aug-10 


5 000 











5 000 

5 000 






Municipal Manager 

Municipal Manager 

Executive and 

Council 

Fax Machine 

CRR 

Aug-10 

Aug-10 


2 800 











2 800 

2 800 






Municipal Manager 

Municipal Manager 

Executive and 

Council 

Cabinets Filing 

CRR 

Aug-10 

Aug-10 


3 800 











3 800 

3 800 
































Corporate Services 

Corporate Services 

Executive and 

Council 

Office Space 

CRR 

Aug-10 

Sep-10 



25 000 










25 000 

25 000 






Corporate Services 

Public Library (Church Street) 

Community & Social 
Services 

Polisher 

PAWC 

Jul-10 

Jul-10 

10 000 












10 000 


10 000 





Corporate Services 

Public Library (Church Street) 

Community & Social 
Services 

Office Furniture S Equipment 

PAWC 

Jul-10 

Aug-10 


30 000 











30 000 


30 000 





Corporate Services 

Public Library (Mimosa) 

Community & Social 
Services 

Research Centre 

PAWC 

Jul-10 

Aug-10 


10 000 











10 000 


10 000 





Corporate Services 

Public Library (Merweville) 

Community & Social 
Services 

Trolley - Books 

PAWC 

Aug-10 

Sep-10 



3 000 










3 000 


3 000 





Corporate Services 

Public Library (Merweville) 

Community & Social 
Services 

Shelves Magazines 

PAWC 

Aug-10 

Sep-10 



3 000 










3 000 


3 000 





Corporate Services 

Public Library (Merweville) 

Community & Social 
Services 

Refrigerator 

PAWC 

Oct-10 

Oct-1 0 




2 500 









2 500 


2 500 





Corporate Services 

Public Library (Merweville) 

Community & Social 
Services 

Browser Box 

PAWC 

Oct-10 

Oct-1 0 




2 000 









2 000 


2 000 





Corporate Services 

Public Library (Nelspoort) 

Community & Social 
Services 

Trolley -Books 

PAWC 

Aug-10 

Sep-10 



3 000 










3 000 


3 000 





Corporate Services 

Public Library (Nelspoort) 

Community & Social 
Services 

Photocopier 

PAWC 

Nov-10 

Dec-10 






15 000 







15 000 


15 000 





Corporate Services 

Public Library (Nelspoort) 

Community & Social 
Services 

Browser Box 

CRR 

Sep-10 

Oct-1 0 





2 000 








2 000 

2 000 






Corporate Services 

Public Library (Nelspoort) 

Community & Social 
Services 

Vacuum Cleaner 

PAWC 

Sep-10 

Oct-1 0 





3 500 








3 500 


3 500 





Corporate Services 

Public Library (Nelspoort) 

Community & Social 
Services 

Refrigerator 

CRR 

Oct-10 

Oct-1 0 




2 500 









2 500 

2 500 



























82 000 





Financial Services 

Admin: Finance 

Finances Admin 

Steel Cupboard (Asset Clerk) 

CRR 

Nov-10 

Nov-10 





1 500 








1 500 

1 500 






Rnanclal Services 

Admin: Finance 

Finances Admin 

Steel Cupboard (Manager Fin 

Admin) 

CRR 

Nov-10 

Nov-10 





1 500 








1 500 

1 500 






Financial Services 

Admin: Finance 

Finances Admin 

Ceiling [Old Clinic) 

CRR 

Sep-10 

Oct-1 0 




25 000 









25 000 

25 000 






Financial Services 

Admin: Nesipoort 

Finances Admin 

Multifunctional Machine (Nelspoort) 

CRR 

Sep-10 

Oct-1 0 




15 000 









15 000 

15 000 






Rnanclal Services 

Stores 

Finances Admin 

Stores Shelving 

CRR 

Jul-10 

Aug-10 


5 000 











5 000 

5 000 






Financial Services 

FT Municipal Manager 

Finances Admin 

LCD Monitor 

CRR 

Aug-10 

Aug-10 


1 700 











1 700 

1 700 






Financial Services 

IT Financial Services 

Finances Admin 

PC (typist) 

CRR 

Nov-10 

Dec-10 






10 000 







10 000 

10 000 






Financial Services 

IT Financial Services 

Finances Admin 

HP 2055d Printer (Asset Clerk) 

CRR 

Nov-10 

Dec-10 






4 000 







4 000 

4 000 






Rnanclal Services 

IT Financial Services 

Finances Admin 

HP 2055d Printer (Indigents Clerk) 

CRR 

Nov-10 

Dec-10 






4 000 







4 000 

4 000 






Financial Services 

IT Financial Services 

Finances Admin 

HP 2055d Printer (Standby) 

CRR 

Nov-10 

Dec-10 






4 000 







4 000 

4 000 






Financial Services 

IT Engineering Services 

Finances Admin 

4 X PC's with printers & UPS's 

CRR 

Nov-10 

Dec-10 






50 000 







50 000 

50 000 






Rnanclal Services 

IT Community Services 

Finances Admin 

4 X Printers 

CRR 

Nov-10 

Dec-10 






6 000 







6 000 

6 000 






Financial Services 

IT Community Services 

Finances Admin 

2 X Laptops 

CRR 

Nov-10 

Dec-10 






20 000 







20 000 

20 000 






Financial Services 

IT Community Services 

Finances Admin 

Network Rooter 

CRR 

Nov-10 

Dec-10 






5 000 







5 000 

5 000 






Financial Services 

IT Community Services 

Finances Admin 

2 X PC's with UPS’s 

CRR 

Nov-10 

Dec-10 






20 000 







20 000 

20 000 






Rnanclal Services 

IT Electro Tech. Services 

Finances Admin 

2 X Laptops 

CRR 

Nov-10 

Dec-10 






20 000 







20 000 

20 000 






Financial Services 

FT Electro Tech. Services 

Finances Admin 

UPS 

CRR 

Jul-10 

Jul-10 

12 000 












12 000 

12 000 
































Engineering Services 

Municipal Buildings 

Finances Admin 

Equipment 

CRR 

Aug-10 

May-11 


10 000 


6 700 



6 700 




1 600 


25 000 

25 000 


25 000 


40 000 


Engineering Services 

Municipal Buildings 

Finances Admin 

2Ton Truck 

Bankfin 

Aug-10 

Oct-1 0 




150 000 









150 000 


150 000 





Engineering Services 

Municipal Buildings 

Finances Admin 

Neighbourhood Development 

NDPG 

Dec-10 

Jun-11 







200 000 

400 000 

400 000 

400 000 

300 000 

300 000 

2 000 000 


2 000 000 


3 500 000 



Engineering Services 

Municipal Buildings 

Finances Admin 

Safety Equipment 

CRR 

Aug-10 

Apr-11 


14 200 



7 200 





3 600 



25 000 

25 000 



22 000 

30 000 


Engineering Services 

Recreation Sites 

Sports Recreaton 

Office Fencing 

CRR 

Jan-11 

Mar-11 







5 000 

5 000 

10000 




20 000 

20 000 


50 000 


50 000 


Engineering Services 

Recreation Sites 

Sports Recreation 

Safety Equipment 

CRR 

Sep-10 

Sep-10 



5 000 










5 000 

5 000 


10 000 


10 000 


Engineering Services 

Recreation Sites 

Sports Recreafion 

Equipment 

CRR 

Sep-10 

Dec-10 



5 400 

3 300 

4 700 

1 600 







15 000 

15 000 


35 000 


45 000 


Engineering Services 

Recreation Sites 

Sports Recreation 

Equipment 

CRR 

Oct-10 

Feb-11 




10 000 

10 000 

10 000 

10 000 

5 000 





45 000 

45 000 


60 000 


70 000 


Engineering Services 

Recreation Sites 

Sports Recreation 

Tractor 

Bankfin 

Dec-10 

Feb-11 








200 000 





200 000 


200 000 





Engineering Services 

Recreation Sites 

Sports Recreation 

Irrigation Rugby Field 

CRR 

Dec-10 

Dec-10 






25 000 







25 000 

25 000 






Engineering Services 

Sewerage System 

Waste Management 

Equipment 

CRR 

Aug-10 

Aug-10 


15 000 











15 000 

15 000 


15 000 


25 000 


Engineering Services 

Sewerage System 

Waste Management 

Safety Equipment 

CRR 

Oct-10 

Jun-11 




15 000 




10000 




10000 

35 000 

35 000 


25 000 


40 000 


Engineering Services 

Sewerage System 

Waste Management 

Sewerage Pump 

CRR 

Aug-10 

Aug-10 


45 000 











45 000 

45 000 
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Capital projects for 2010/11 


Directorate 

Sub'Directorate 

GFS Classification 

Project name 

Funding sourcs] 

Planned 

an 

«« 

sms 



iua 

ritUh 






■IBMI 







fdanifiAHi Date 

Budget 

Budget 

Budget 

Budget 

Budget 

Budget 

Budget 

Budget 

Budget 

Budget 

Budget 

Budget 

Budget 


Other 





Engineering Services 

Sewerage Works 

Waste Management 

Upgrade Merweville Sewerage 
Works 

DBSA 

Dec-10 

Apr-11 








700 000 

700 000 

1 000 000 



2400 000 


2 400 000 





Engineering Services 

Roadworks & Stormwater 

Road Transport 

Equipment 

CRR 

Jul-10 

Feb-11 

10 000 



10 000 


8 000 


5 000 





33 000 

33 000 


25 000 


30 000 


Engineering Services 

Roadworks & Stormwater 

Road Transport 

Safety Equipment 

CRR 

Nov-10 

Nov-10 





25 000 








25 000 

25 000 


50 000 


50 000 


Engineering Services 

Roadworks & Stormwater 

Road Transport 

Stormwater Construction N1 

MIG 

Jul-10 

Sep-10 

500 000 

300 000 

1 000 000 










1 800 000 


1 800 000 





Engineering Services 

Roadworks & Stormwater 

Road Transport 

Bicyde Lanes S Pafinways 

PTIP 

Jul-10 

Dec-10 

700 000 

500 000 

500 000 

500 000 

1 000 000 

1 000 000 







4 200 000 


4 200 000 





Engineering Services 

Roadworks & Stormwater 

Road Transport 

Resurfacing Gravel Read 

MIG 

Jul-10 

May-11 

50 000 

50 000 

50 000 

50 000 

50 000 


50 000 

21 634 

1 000 000 

1 000 000 

262 366 


2 584 000 


2 584 000 


8 699 000 


10 577 000 

Engineering Services 

Roadworks & Stormwater 

Road Transport 

Stormwater Retention Dams 

MIG 

Jul-10 

Jun-11 

50 000 

50 000 

300 000 

300 000 

300 000 


300 000 

300 000 

260 967 

220 000 

220 000 

220 033 

2 521 000 


2 521 000 





Engineering Services 

Roadworks & Stormwater 

Road Transport 

Roads Reconstruction - Industrial 

Area 

CRR 

Aug-10 

Nov-10 



150 000 

350 000 

500 000 








1 000 000 

1 000 000 






Engineering Services 

Swimming Pooi - Bird Street 

Sports Recreation 

Safety Equipment 

CRR 

Sep-10 

Sep-10 



10 000 










10 000 

10 000 


15 000 


15 000 


Engineering Services 

Swimming Pooi - Nieuveid 

Sports Recreation 

Safety Equipment 

CRR 

Sep-10 

Sep-10 



10 000 










10 000 

10 000 


15 000 


15 000 


Engineering Services 

Water Purification 

Water 

Office Furniture S Equipment 

CRR 

Sep-10 

Sep-10 



6 000 










6 000 

6 000 






Engineering Services 

Water Purification 

Water 

Equipment 

CRR 

Aug-10 

Feb-11 


10 350 

600 


2 900 

9 600 

6 200 

5 350 





35 000 

35 000 






Engineering Services 

Water Purification 

Water 

Purification of sewerage water 

MDRG 

Jul-10 

Jan-11 

10 000 000 

3 500 000 

5 500 000 

3 900 000 

2400 000 

1 000 000 

2 300 000 






28600 000 


28 600 000 





Engineering Services 

Water Purification 

Water 

Trailer 

Bankfin 

Aug-10 

Sep-10 



60 000 










60 000 


60 000 





Engineering Services 

Water Purification 

Water 

Equipment 

CRR 

Aug-10 

Apr-11 


5 800 



8 500 





700 



15 000 

15 000 


25 000 


40 000 


Engineering Services 

Water Purification 

Water 

Safety Equipment 

CRR 

Aug-10 

May-11 


26 700 



20 000 






8 300 


55 000 

55 000 


85 000 


100 000 


Engineering Services 

Water Reticuiafion 

Water 

Pressure Control System 

DBSA 

Aug-10 

Feb-11 




70 000 

70 000 

210 000 

210 000 

140 000 





700 000 


700 000 































Community Services 

Admin: Community Services 

Community Services 

Aircondifioner 

CRR 

Sep-10 

Sep-10 



7 000 










7 000 

7 000 






Community Serw css 

Housing 

Housing 

Aircondifioner 

CRR 

Aug-10 

Aug-10 


7 000 











7 000 

7 000 






Community Services 

Refuse Removal 

Waste Management 

Subsidised Refuse Bins 

CRR 

Aug-10 

Sep-10 



60 000 










60 000 

60 000 






Community Services 

Traffic Services 

Public Safety 

3 X Motor-Cycles 

Bankfin 

Aug-10 

Sep-10 



150 000 










150 000 


150 000 





Community Serw css 

Fire Brigade 

Public Safety 

Aircondifioner 

CRR 

Sep-10 

Sep-10 



10 000 










10 000 

10 000 






Community Services 

Vehicie Registration 

Roads 

Filing Cabinets 

CRR 

Aug-10 

Aug-10 


14 000 











14 000 

14 000 






Community Services 

Vehicie Testing 

Roads 

Wheel Play Detector 

CRR 

Jul-10 

Jul-10 

120 000 












120 000 

120 000 






Community Services 

Vehicie Tesfing 

Roads 

Aircondifioner 

CRR 

Jul-10 

Jul-10 

10 000 












10 000 

10 000 
































Eiectro Technicai Services 

Admin: Eiectiicity 

Electricity 

Festive Lights Voeitjiepark 

CRR 

Nov-10 

Nov-10 





20 000 








20 000 

20 000 


100 000 


100 000 


Eiectro Technicai Services 

Admin: Eiectricity 

Electricity 

Vault 

CRR 

Aug-10 

Aug-10 


20 000 











20 000 

20 000 






Eiectro Technicai Services 

Reticuiation: Low Voitage 

Electricity 

Safety Equipment 

CRR 

Aug-10 

Aug-10 


10 000 











10 000 

10 000 


10 000 


30 000 


Eiectro Technicai Services 

Reficuiation: Low Voltage 

Electricity 

LDV 

Bankfin 

Feb-11 

Feb-11 








65000 





65 000 


65 000 


130 000 


130 000 

Eiectro Technicai Services 

Reticulation: Low Voitage 

Electricity 

Repeater Room Stasieheuwel 

CRR 

Jan-11 

Jan-1 1 







11 000 






11 000 

11 000 






Eiectro Technicai Services 

Reficuiation: Low Voltage 

Electricity 

Vehicle Store 

CRR 

Sep-10 

Sep-10 



60 000 










60 000 

60 000 






Eiectro Technicai Services 

Reticulation: High Voltage 

Electricity 

Safety Equipment (Sub-Stations) 

CRR 

FeP-11 

Feb-11 








20000 





20 000 

20 000 


150 000 


250 000 


Eiectro Technicai Services 

Reficuiation: High Voltage 

Electricity 

Auto-Redoser Brandwacht Bore- 

Holes 

CRR 

Sep-10 

Oct-1 0 




200 000 









200 000 

200 000 






Eiectro Technicai Services 

Reficuiation: High Voltage 

Electricity 

Two-Way Radios 

CRR 

Aug-10 

Aug-10 


5 000 











5 000 

5 000 


10 000 


10 000 


Eiectro Technicai Services 

Reficuiation: High Voltage 

Electricity 

Cable Finder 

CRR 

Aug-10 

Sep-10 



70 000 










70 000 

70 000 






Eiectro Technicai Services 

Reficuiation: High Voltage 

Electricity 

132kV Substation 

DME 

Sep-10 

Nov-10 



500 000 

500 000 

1 000 000 








2 000 000 


2 000 000 





Eiectro Technicai Services 

Reficuiation: High Voltage 

Electricity 

Earthing Leads for Fluke 1623 

CRR 

Aug-10 

Aug-10 


30 000 











30 000 

30 000 






Eiectro Technicai Services 

Street Lighting 

Electricity 

High mast lighting - Lande 

MIG 

Jul-10 

Jul-10 

220 000 












220 000 


220 000 





Eiectro Technicai Services 

Street Lighting 

Electricity 

400Watt Street LightsNI South 

CRR 

May-11 

May-11 











50000 


50 000 

50 000 


80 000 


80 000 









11 6S2 000 

4 673 350 

8 488 000 

6112 000 

S 426 800 

2 422 200 

3 098 900 

1 876984 

2 370 967 

2 624 300 

842 266 

530 033 

50147 800 


































Capital projE 


Cashflow for 201 0/1 1 


Directorate 

Sub-Directorate 

Line Item 

Community & Social 

Vote 

Month 

Original 

Revenue 

Original Opex 

Original Capex 




Services 

Number 


Budget 

Budget 

Budget 

Executive and council 

Council 

Executive and council 

Executive and council 

1120 

July 


297920 


Executive and council 

Municipal Manager 

Executive and council 

Executive and council 

1010 

July 


138080 


Executive and council 

IDP 

Executive and council 

Executive and council 

4500 

July 

3333 

33870 


Executive and council 

Tourism 

Executive and council 

Executive and council 

1011 

July 


7630 


Financial Services 

Director: Financial Services 

Budget & Treasury Office 

Budget & Treasury Office 

1200 

July 

151708 

615600 


Financial Services 

Rates 

Budget & Treasury Office 

Budget & Treasury Office 

1220 

July 

1350000 

12720000 


Financial Services 

Kwa Mandlenkosi Office 

Budget & Treasury Office 

Budget & Treasury Office 

1240 

July 


27440 


Financial Services 

Kwa Mandlenkosi Hall 

Budget & Treasury Office 

Budget & Treasury Office 

1260 

July 

625 

4220 


Financial Services 

Stores 

Budget & Treasury Office 

Budget & Treasury Office 

1280 

July 


71940 


Financial Services 

Information Technology 

Budget & Treasury Office 

Budget & Treasury Office 

1201 

July 


109200 


Financial Services 

Rustdene Office 

Budget & Treasury Office 

Budget & Treasury Office 

1300 

July 


35950 


Financial Services 

Rustdene Hall 

Budget & Treasury Office 

Budget & Treasury Office 

1320 

July 

1305 

4970 


Corporate Services 

Director: Corporate Services 

Executive and council 

Executive and council 

1100 

July 


349650 


Corporate Services 

General Expenses 

Executive and council 

Executive and council 

1120 

July 

1978160 

720060 


Corporate Services 

Libraries 

Community & Social Service; Community & Social Service; 

1140 

July 

22037 

165490 


Electricity 

Director: Electricity 

Electricity 

Electricity 

3010 

July 

3525100 

1240000 


Electricity 

Service Connections 

Electricity 

Electricity 

3030 

July 

5500 

26065 


Electricity 

Reticulation-Low Voltage 

Electricity 

Electricity 

3050 

July 

4140000 

3183772 


Electricity 

Reticulation-High Voltage 

Electricity 

Electricity 

3060 

July 


182060 


Electricity 

Private Work 

Electricity 

Electricity 

3070 

July 

2083 



Electricity 

Street Lighting 

Electricity 

Electricity 

3090 

July 

1350 

25230 


Electricity 

Traffic Lights 

Electricity 

Electricity 

3110 

July 




Engineering 

Director: Engineering Services 

Planning and development 

Planning and development 

4010 

July 

9000 

179780 


Engineering 

Cemetries 

Community & Social Service; Community & Social Service; 

1420 

July 

12883 

26700 


Engineering 

Town Commonage 

Other 

Other 

1460 

July 

2427 

12175 


Engineering 

Sport and Recreation 

Sport and Recreation 

Sport and Recreation 

1580 

July 

40250 

385865 


Engineering 

Sewerage Reticulation 

Waste water management 

Waste water management 

1620 

July 

693620 

128645 


Engineering 

Waste water management 

Waste water management 

Waste water management 

1640 

July 

88000 

155425 


Engineering 

Roadworks & Stormwater 

Road transport 

Road transport 

1660 

July 

945500 

594200 


Engineering 

Building control 

Planning and development 

Planning and development 

1440 

July 

4741 

45640 


Engineering 

Municipal Buildings 

Budget & Treasury Office 

Budget & Treasury Office 

1560 

July 

26744 

171250 


Engineering 

Water - Admin 

Water 

Water 

4010 

July 

4650 

80060 


Engineering 

Water - Irrigation 

Water 

Water 

4030 

July 

788 

29120 


Engineering 

Water - Reticulation 

Water 

Water 

4050 

July 

728500 

249210 


Engineering 

Water - Purification 

Water 

Water 

4070 

July 


238260 


Engineering 

Fleet Management 

Other 

Other 

1540 

July 


103340 


Community Services 

Director: Community Services 

Community & Social Service; Community & Social Service; 

1800 

July 

683 

118890 


Community Services 

Housing 

Housing 

Housing 

1820 

July 

615333 

72175 


Community Services 

Pound 

Public safety 

Public safety 

1840 

July 

421 

2875 


Community Services 

Street Cleaning 

Waste management 

Waste management 

1940 

July 


84690 


Community Services 

Vacuum Services 

Waste water management 

Waste water management 

1960 

July 

2500 

18200 


Community Services 

Solid Waste 

Waste management 

Waste management 

1980 

July 

306000 

316750 


Community Services 

Traffic Services 

Public safety 

Public safety 

2000 

July 

759500 

710080 


Directorate 

Sub-Directorate 

Line Item 

Community & Social 

Vote 

Month 

Original 

Revenue 

Original Opex 

Original Capex 




Services 

Number 


Budget 

Budget 

Budget 

Executive and council 

Council 

Executive and council 

Executive and council 

1120 

August 


297920 


Executive and council 

Municipal Manager 

Executive and council 

Executive and council 

1010 

August 


138080 


Executive and council 

IDP 

Executive and council 

Executive and council 

4500 

August 

3333 

33870 


Executive and council 

Tourism 

Executive and council 

Executive and council 

1011 

August 


7630 


Financial Services 

Director: Financial Services 

Budget & Treasury Office 

Budget & Treasury Office 

1200 

August 

151708 

615600 


Financial Services 

Rates 

Budget & Treasury Office 

Budget & Treasury Office 

1220 

August 

1350000 



Financial Services 

Kwa Mandlenkosi Office 

Budget & Treasury Office 

Budget & Treasury Office 

1240 

August 


27440 


Financial Services 

Kwa Mandlenkosi Hall 

Budget & Treasury Office 

Budget & Treasury Office 

1260 

August 

625 

4220 


Financial Services 

Stores 

Budget & Treasury Office 

Budget & Treasury Office 

1280 

August 


71940 


Financial Services 

Information Technology 

Budget & Treasury Office 

Budget & Treasury Office 

1201 

August 


109200 



Cashflow 1 1 


Cashflow for 201 0/1 1 


Directorate 

Sub-Directorate 

Line Item 

Community & Social 

Vote 

Month 

Original 

Revenue 

Original Opex 

Original Capex 




Services 

Number 


Budget 

Budget 

Budget 

Executive and council 

Council 

Executive and council 

Executive and council 

1120 

July 


297920 


Financial Services 

Rustdene Office 

Budget & Treasury Office 

Budget & Treasury Office 

1300 

August 


35950 


Financial Services 

Rustdene Hall 

Budget & Treasury Office 

Budget & Treasury Office 

1320 

August 

1305 

4970 


Corporate Services 

Director: Corporate Services 

Executive and council 

Executive and council 

1100 

August 


349650 


Corporate Services 

General Expenses 

Executive and council 

Executive and council 

1120 

August 

1978160 

720060 


Corporate Services 

Libraries 

Community & Social Servicer Community & Social Servicer 

1140 

August 

22037 

165490 


Electricity 

Director: Electricity 

Electricity 

Electricity 

3010 

August 

25100 

1240000 


Electricity 

Service Connections 

Electricity 

Electricity 

3030 

August 

5500 

26065 


Electricity 

Reticulation-Low Voltage 

Electricity 

Electricity 

3050 

August 

4140000 

3183772 


Electricity 

Reticulation-High Voltage 

Electricity 

Electricity 

3060 

August 


182060 


Electricity 

Private Work 

Electricity 

Electricity 

3070 

August 

2083 



Electricity 

Street Lighting 

Electricity 

Electricity 

3090 

August 

1350 

25230 


Electricity 

Traffic Lights 

Electricity 

Electricity 

3110 

August 




Engineering 

Director: Engineering Services 

Planning and development 

Planning and development 

4010 

August 

9000 

179780 


Engineering 

Cemetries 

Community & Social Servicer Community & Social Servicer 

1420 

August 

12883 

26700 


Engineering 

Town Commonage 

Other 

Other 

1460 

August 

2427 

12175 


Engineering 

Sport and Recreation 

Sport and Recreation 

Sport and Recreation 

1580 

August 

40250 

385865 


Engineering 

Sewerage Reticulation 

Waste water management 

Waste water management 

1620 

August 

693620 

128645 


Engineering 

Waste water management 

Waste water management 

Waste water management 

1640 

August 

88000 

155425 


Engineering 

Roadworks & Stormwater 

Road transport 

Road transport 

1660 

August 

945500 

594200 


Engineering 

Building control 

Planning and development 

Planning and development 

1440 

August 

4741 

45640 


Engineering 

Municipal Buildings 

Budget & Treasury Office 

Budget & Treasury Office 

1560 

August 

26744 

171250 


Engineering 

Water - Admin 

Water 

Water 

4010 

August 

4650 

80060 


Engineering 

Water - Irrigation 

Water 

Water 

4030 

August 

788 

29190 


Engineering 

Water - Reticulation 

Water 

Water 

4050 

August 

728500 

249210 


Engineering 

Water - Purification 

Water 

Water 

4070 

August 


238260 


Engineering 

Fleet Management 

Other 

Other 

1540 

August 


103340 


Community Services 

Director: Community Services 

Community & Social Servicer Community & Social Servicer 

1800 

August 

683 

118890 


Community Services 

Housing 

Housing 

Housing 

1820 

August 

615333 

72175 


Community Services 

Pound 

Public safety 

Public safety 

1840 

August 

421 

2875 


Community Services 

Street Cleaning 

Waste management 

Waste management 

1940 

August 


84690 


Community Services 

Vacuum Services 

Waste water management 

Waste water management 

1960 

August 

2500 

18200 


Community Services 

Solid Waste 

Waste management 

Waste management 

1980 

August 

306000 

316750 


Community Services 

Traffic Services 

Public safety 

Public safety 

2000 

August 

759500 

710080 


Directorate 

Sub-Directorate 

Line Item 

Community & Social 

Vote 

Month 

Original 

Revenue 

Original Opex 

Original Capex 




Services 

Number 


Budget 

Budget 

Budget 

Executive and council 

Council 

Executive and council 

Executive and council 

1120 

September 


297920 


Executive and council 

Municipal Manager 

Executive and council 

Executive and council 

1010 

September 


138080 


Executive and council 

IDP 

Executive and council 

Executive and council 

4500 

September 

3333 

33870 


Executive and council 

Tourism 

Executive and council 

Executive and council 

1011 

September 


7630 


Financial Services 

Director: Financial Services 

Budget & Treasury Office 

Budget & Treasury Office 

1200 

September 

151708 

615600 


Financial Services 

Rates 

Budget & Treasury Office 

Budget & Treasury Office 

1220 

September 

2700000 



Financial Services 

Kwa Mandlenkosi Office 

Budget & Treasury Office 

Budget & Treasury Office 

1240 

September 


27440 


Financial Services 

Kwa Mandlenkosi Hall 

Budget & Treasury Office 

Budget & Treasury Office 

1260 

September 

625 

4220 


Financial Services 

Stores 

Budget & Treasury Office 

Budget & Treasury Office 

1280 

September 


71940 


Financial Services 

Information Technology 

Budget & Treasury Office 

Budget & Treasury Office 

1201 

September 


109200 


Financial Services 

Rustdene Office 

Budget & Treasury Office 

Budget & Treasury Office 

1300 

September 


35950 


Financial Services 

Rustdene Hall 

Budget & Treasury Office 

Budget & Treasury Office 

1320 

September 

1305 

4970 


Corporate Services 

Director: Corporate Services 

Executive and council 

Executive and council 

1100 

September 


349650 


Corporate Services 

General Expenses 

Executive and council 

Executive and council 

1120 

September 

1978160 

838390 


Corporate Services 

Libraries 

Community & Social Servicer Community & Social Servicer 

1140 

September 

22037 

165490 


Electricity 

Director: Electricity 

Electricity 

Electricity 

3010 

September 

25100 

1355000 


Electricity 

Service Connections 

Electricity 

Electricity 

3030 

September 

5500 

26065 


Electricity 

Reticulation-Low Voltage 

Electricity 

Electricity 

3050 

September 

3600000 

2369151 


Electricity 

Reticulation-High Voltage 

Electricity 

Electricity 

3060 

September 


182060 



Cashflow I 2 


Cashflow for 201 0/1 1 


Directorate 

Sub-Directorate 

Line Item 

Community & Social 

Vote 

Month 

Original 

Revenue 

Original Opex 

Original Capex 




Services 

Number 


Budget 

Budget 

Budget 

Executive and council 

Council 

Executive and council 

Executive and council 

1120 

July 


297920 


Electricity 

Private Work 

Electricity 

Electricity 

3070 

September 

2083 



Electricity 

Street Lighting 

Electricity 

Electricity 

3090 

September 

1350 

25230 


Electricity 

Traffic Lights 

Electricity 

Electricity 

3110 

September 




Engineering 

Director: Engineering Services 

Planning and development 

Planning and development 

4010 

September 

9000 

179780 


Engineering 

Cemetries 

Community & Social Service; Community & Social Service; 

1420 

September 

12883 

26700 


Engineering 

Town Commonage 

Other 

Other 

1460 

September 

2427 

12175 


Engineering 

Sport and Recreation 

Sport and Recreation 

Sport and Recreation 

1580 

September 

40250 

385865 


Engineering 

Sewerage Reticulation 

Waste water management 

Waste water management 

1620 

September 

1233550 

128645 


Engineering 

Waste water management 

Waste water management 

Waste water management 

1640 

September 

88UUU 

166426 


Engineering 

Roadworks & Stormwater 

Road transport 

Road transport 

1660 

September 

945500 

594200 


Engineering 

Building control 

Planning and development 

Planning and development 

1440 

September 

4741 

45640 


Engineering 

Municipal Buildings 

Budget & Treasury Office 

Budget & Treasury Office 

1560 

September 

26744 

171250 


Engineering 

Water - Admin 

Water 

Water 

4010 

September 

4650 

195060 


Engineering 

Water - Irrigation 

Water 

Water 

4030 

September 

788 

29190 


Engineering 

Water - Reticulation 

Water 

Water 

4050 

September 

728500 

249210 


Engineering 

Water - Purification 

Water 

Water 

4070 

September 


238260 


Engineering 

Fleet Management 

Other 

Other 

1540 

September 


103340 


Community Services 

Director: Community Services 

Community & Social Service; Community & Social Service; 

1800 

September 

683 

118890 


Community Services 

Housing 

Housing 

Housing 

1820 

September 

615333 

1918175 


Community Services 

Pound 

Public safety 

Public safety 

1840 

September 

421 

2875 


Community Services 

Street Cleaning 

Waste management 

Waste management 

1940 

September 


84690 


Community Services 

Vacuum Services 

Waste water management 

Waste water management 

1960 

September 

2500 

18200 


Community Services 

Solid Waste 

Waste management 

Waste management 

1980 

September 

450000 

316750 


Community Services 

Traffic Services 

Public safety 

Public safety 

2000 

September 

759500 

710080 


Directorate 

Sub-Directorate 

Line Item 

Community & Social 

Vote 

Month 

Original 

Revenue 

Original Opex 

Original Capex 




Services 

Number 


Budget 

Budget 

Budget 

Executive and council 

Council 

Executive and council 

Executive and council 

1120 

October 


297920 


Executive and council 

Municipal Manager 

Executive and council 

Executive and council 

1010 

October 


138080 


Executive and council 

IDP 

Executive and council 

Executive and council 

4500 

October 

3333 

33870 


Executive and council 

Tourism 

Executive and council 

Executive and council 

1011 

October 


7630 


Financial Services 

Director: Financial Services 

Budget & Treasury Office 

Budget & Treasury Office 

1200 

October 

151708 

615600 


Financial Services 

Rates 

Budget & Treasury Office 

Budget & Treasury Office 

1220 

October 

1107250 



Financial Services 

Kwa Mandlenkosi Office 

Budget & Treasury Office 

Budget & Treasury Office 

1240 

October 


27440 


Financial Services 

Kwa Mandlenkosi Hall 

Budget & Treasury Office 

Budget & Treasury Office 

1260 

October 

625 

4220 


Financial Services 

Stores 

Budget & Treasury Office 

Budget & Treasury Office 

1280 

October 


71940 


Financial Services 

Information Technology 

Budget & Treasury Office 

Budget & Treasury Office 

1201 

October 


109200 


Financial Services 

Rustdene Office 

Budget & Treasury Office 

Budget & Treasury Office 

1300 

October 


35950 


Financial Services 

Rustdene Hall 

Budget & Treasury Office 

Budget & Treasury Office 

1320 

October 

1305 

4970 


Corporate Services 

Director: Corporate Services 

Executive and council 

Executive and council 

1100 

October 


349650 


Corporate Services 

General Expenses 

Executive and council 

Executive and council 

1120 

October 

1993160 

838390 


Corporate Services 

Libraries 

Community & Social Service; Community & Social Service; 

1140 

October 

22037 

165490 


Electricity 

Director: Electricity 

Electricity 

Electricity 

3010 

October 

25100 

1355000 


Electricity 

Service Connections 

Electricity 

Electricity 

3030 

October 

5500 

26065 


Electricity 

Reticulation-Low Voltage 

Electricity 

Electricity 

3050 

October 

3600000 

1920772 


Electricity 

Reticulation-High Voltage 

Electricity 

Electricity 

3060 

October 


182060 


Electricity 

Private Work 

Electricity 

Electricity 

3070 

October 

2083 



Electricity 

Street Lighting 

Electricity 

Electricity 

3090 

October 

1350 

25320 


Electricity 

Traffic Lights 

Electricity 

Electricity 

3110 

October 




Engineering 

Director: Engineering Services 

Planning and development 

Planning and development 

4010 

October 

9000 

179780 


Engineering 

Cemetries 

Community & Social Service; Community & Social Service; 

1420 

October 

12883 

26700 


Engineering 

Town Commonage 

Other 

Other 

1460 

October 

2427 

12175 


Engineering 

Sport and Recreation 

Sport and Recreation 

Sport and Recreation 

1580 

October 

40250 

385865 


Engineering 

Sewerage Reticulation 

Waste water management 

Waste water management 

1620 

October 

670800 

128645 



Cashflow I 3 


Cashflow for 201 0/1 1 


Directorate 

Sub-Directorate 

Line Item 

Community & Social 

Vote 

Month 

Original 

Revenue 

Original Opex 

Original Capex 




Services 

Number 


Budget 

Budget 

Budget 

Executive and council 

Council 

Executive and council 

Executive and council 

1120 

July 


297920 


Engineering 

Waste water management 

Waste water management 

Waste water management 

1640 

October 

88000 

155425 


Engineering 

Roadworks & Stormwater 

Road transport 

Road transport 

1660 

October 

945500 

594200 


Engineering 

Building control 

Planning and development 

Planning and development 

1440 

October 

4741 

45640 


Engineering 

Municipal Buildings 

Budget & Treasury Office 

Budget & Treasury Office 

1560 

October 

26744 

171250 


Engineering 

Water - Admin 

Water 

Water 

4010 

October 

4650 

195060 


Engineering 

Water - Irrigation 

Water 

Water 

4030 

October 

788 

29190 


Engineering 

Water - Reticulation 

Water 

Water 

4050 

October 

728500 

249210 


Engineering 

Water - Purification 

Water 

Water 

4070 

October 


238260 


Engineering 

Fleet Management 

Other 

Other 

1540 

October 


103340 


Community Services 

Director: Community Services 

Community & Social Service; Community & Social Service; 

1800 

October 

683 

118890 


Community Services 

Housing 

Housing 

Housing 

1820 

October 

615333 

72175 


Community Services 

Pound 

Public safety 

Public safety 

1840 

October 

421 

2875 


Community Services 

Street Cleaning 

Waste management 

Waste management 

1940 

October 


84690 


Community Services 

Vacuum Services 

Waste water management 

Waste water management 

1960 

October 

2500 

18200 


Community Services 

Solid Waste 

Waste management 

Waste management 

1980 

October 

313710 

316750 


Community Services 

Traffic Services 

Public safety 

Public safety 

2000 

October 

759500 

710080 


Directorate 

Sub-Directorate 

Line Item 

Community & Social 

Vote 

Month 

Original 

Revenue 

Original Opex 

Original Capex 




Services 

Number 


Budget 

Budget 

Budget 

Executive and council 

Council 

Executive and council 

Executive and council 

1120 

November 


297920 


Executive and council 

Municipal Manager 

Executive and council 

Executive and council 

1010 

November 


310443 


Executive and council 

IDP 

Executive and council 

Executive and council 

4500 

November 

3333 

52170 


Executive and council 

Tourism 

Executive and council 

Executive and council 

1011 

November 


13603 


Financial Services 

Director: Financial Services 

Budget & Treasury Office 

Budget & Treasury Office 

1200 

November 

151708 

918869 


Financial Services 

Rates 

Budget & Treasury Office 

Budget & Treasury Office 

1220 

November 

1107250 



Financial Services 

Kwa Mandlenkosi Office 

Budget & Treasury Office 

Budget & Treasury Office 

1240 

November 


44894 


Financial Services 

Kwa Mandlenkosi Hall 

Budget & Treasury Office 

Budget & Treasury Office 

1260 

November 

625 

6671 


Financial Services 

Stores 

Budget & Treasury Office 

Budget & Treasury Office 

1280 

November 


144144 


Financial Services 

Information Technology 

Budget & Treasury Office 

Budget & Treasury Office 

1201 

November 


109200 


Financial Services 

Rustdene Office 

Budget & Treasury Office 

Budget & Treasury Office 

1300 

November 


45831 


Financial Services 

Rustdene Hall 

Budget & Treasury Office 

Budget & Treasury Office 

1320 

November 

1305 

7605 


Corporate Services 

Director: Corporate Services 

Executive and council 

Executive and council 

1100 

November 


542017 


Corporate Services 

General Expenses 

Executive and council 

Executive and council 

1120 

November 

2158160 

838390 


Corporate Services 

Libraries 

Community & Social Service; Community & Social Service; 

1140 

November 

22037 

286260 


Electricity 

Director: Electricity 

Electricity 

Electricity 

3010 

November 

25100 

1450936 


Electricity 

Service Connections 

Electricity 

Electricity 

3030 

November 

5500 

38201 


Electricity 

Reticulation-Low Voltage 

Electricity 

Electricity 

3050 

November 

3330000 

1970189 


Electricity 

Reticulation-High Voltage 

Electricity 

Electricity 

3060 

November 


233018 


Electricity 

Private Work 

Electricity 

Electricity 

3070 

November 

2083 



Electricity 

Street Lighting 

Electricity 

Electricity 

3090 

November 

1350 

37339 


Electricity 

Traffic Lights 

Electricity 

Electricity 

3110 

November 




Engineering 

Director: Engineering Services 

Planning and development 

Planning and development 

4010 

November 

9000 

307384 


Engineering 

Cemetries 

Community & Social Service; Community & Social Service; 

1420 

November 

12883 

36168 


Engineering 

Town Commonage 

Other 

Other 

1460 

November 

2427 

19433 


Engineering 

Sport and Recreation 

Sport and Recreation 

Sport and Recreation 

1580 

November 

40250 

588808 


Engineering 

Sewerage Reticulation 

Waste water management 

Waste water management 

1620 

November 

670800 

207175 


Engineering 

Waste water management 

Waste water management 

Waste water management 

1640 

November 

88000 

231613 


Engineering 

Roadworks & Stormwater 

Road transport 

Road transport 

1660 

November 

945500 

1899220 


Engineering 

Building control 

Planning and development 

Planning and development 

1440 

November 

4741 

72687 


Engineering 

Municipal Buildings 

Budget & Treasury Office 

Budget & Treasury Office 

1560 

November 

26744 

270334 


Engineering 

Water - Admin 

Water 

Water 

4010 

November 

4650 

199374 


Engineering 

Water - Irrigation 

Water 

Water 

4030 

November 

788 

30464 


Engineering 

Water - Reticulation 

Water 

Water 

4050 

November 

805000 

360964 



Cashflow I 4 


Cashflow for 201 0/1 1 


Directorate 

Sub-Directorate 

Line Item 

Community & Social 

Vote 

Month 

Original 

Revenue 

Original Opex 

Original Capex 




Services 

Number 


Budget 

Budget 

Budget 

Executive and council 

Council 

Executive and council 

Executive and council 

1120 

July 


297920 


Engineering 

Water - Purification 

Water 

Water 

4070 

November 


298780 


Engineering 

Fleet Management 

Other 

Other 

1540 

November 


164280 


Community Services 

Director: Community Services 

Community & Social Service; Community & Social Service; 

1800 

November 

683 

209027 


Community Services 

Housing 

Housing 

Housing 

1820 

November 

615333 

108241 


Community Services 

Pound 

Public safety 

Public safety 

1840 

November 

421 

2875 


Community Services 

Street Cleaning 

Waste management 

Waste management 

1940 

November 


150976 


Community Services 

Vacuum Services 

Waste water management 

Waste water management 

1960 

November 

2500 

30006 


Community Services 

Solid Waste 

Waste management 

Waste management 

1980 

November 

313710 

448060 


Community Services 

Traffic Services 

Public safety 

Public safety 

2000 

November 

934500 

928874 


Directorate 

Sub-Directorate 

Line Item 

Community & Social 

Vote 

Month 

Original 

Revenue 

Original Opex 

Original Capex 




Services 

Number 


Budget 

Budget 

Budget 

Executive and council 

Council 

Executive and council 

Executive and council 

1120 

December 


297920 


Executive and council 

Municipal Manager 

Executive and council 

Executive and council 

1010 

December 


138080 


Executive and council 

IDP 

Executive and council 

Executive and council 

4500 

December 

3333 

33870 


Executive and council 

Tourism 

Executive and council 

Executive and council 

1011 

December 


7630 


Financial Services 

Director: Financial Services 

Budget & Treasury Office 

Budget & Treasury Office 

1200 

December 

151708 

615600 


Financial Services 

Rates 

Budget & Treasury Office 

Budget & Treasury Office 

1220 

December 

1107250 



Financial Services 

Kwa Mandlenkosi Office 

Budget & Treasury Office 

Budget & Treasury Office 

1240 

December 


27440 


Financial Services 

Kwa Mandlenkosi Hall 

Budget & Treasury Office 

Budget & Treasury Office 

1260 

December 

625 

4220 


Financial Services 

Stores 

Budget & Treasury Office 

Budget & Treasury Office 

1280 

December 


71940 


Financial Services 

Information Technology 

Budget & Treasury Office 

Budget & Treasury Office 

1201 

December 


109200 


Financial Services 

Rustdene Office 

Budget & Treasury Office 

Budget & Treasury Office 

1300 

December 


35950 


Financial Services 

Rustdene Hall 

Budget & Treasury Office 

Budget & Treasury Office 

1320 

December 

1305 

4970 


Corporate Services 

Director: Corporate Services 

Executive and council 

Executive and council 

1100 

December 


349650 


Corporate Services 

General Expenses 

Executive and council 

Executive and council 

1120 

December 

1978160 

720060 


Corporate Services 

Libraries 

Community & Social Service; Community & Social Service; 

1140 

December 

22037 

165490 


Electricity 

Director: Electricity 

Electricity 

Electricity 

3010 

December 

3525100 

1176600 


Electricity 

Service Connections 

Electricity 

Electricity 

3030 

December 

5500 

26065 


Electricity 

Reticulation-Low Voltage 

Electricity 

Electricity 

3050 

December 

3330000 

1920772 


Electricity 

Reticulation-High Voltage 

Electricity 

Electricity 

3060 

December 


182060 


Electricity 

Private Work 

Electricity 

Electricity 

3070 

December 

2083 

10000 


Electricity 

Street Lighting 

Electricity 

Electricity 

3090 

December 

1350 

25230 


Electricity 

Traffic Lights 

Electricity 

Electricity 

3110 

December 


21250 


Engineering 

Director: Engineering Services 

Planning and development 

Planning and development 

4010 

December 

9000 

179780 


Engineering 

Cemetries 

Community & Social Service; Community & Social Service; 

1420 

December 

12883 

26700 


Engineering 

Town Commonage 

Other 

Other 

1460 

December 

2427 

12175 


Engineering 

Sport and Recreation 

Sport and Recreation 

Sport and Recreation 

1580 

December 

40250 

385865 


Engineering 

Sewerage Reticulation 

Waste water management 

Waste water management 

1620 

December 

670800 

128645 


Engineering 

Waste water management 

Waste water management 

Waste water management 

1640 

December 

88000 

340993 


Engineering 

Roadworks & Stormwater 

Road transport 

Road transport 

1660 

December 

945500 

1594200 


Engineering 

Building control 

Planning and development 

Planning and development 

1440 

December 

4741 

45640 


Engineering 

Municipal Buildings 

Budget & Treasury Office 

Budget & Treasury Office 

1560 

December 

16744 

291667 


Engineering 

Water - Admin 

Water 

Water 

4010 

December 

4650 

195060 


Engineering 

Water - Irrigation 

Water 

Water 

4030 

December 

788 

29190 


Engineering 

Water - Reticulation 

Water 

Water 

4050 

December 

850000 

249210 


Engineering 

Water - Purification 

Water 

Water 

4070 

December 


366967 


Engineering 

Fleet Management 

Other 

Other 

1540 

December 


103340 


Community Services 

Director: Community Services 

Community & Social Service; Community & Social Service; 

1800 

December 

683 

118890 


Community Services 

Housing 

Housing 

Housing 

1820 

December 

615333 

1918175 


Community Services 

Pound 

Public safety 

Public safety 

1840 

December 

421 

2875 


Community Services 

Street Cleaning 

Waste management 

Waste management 

1940 

December 


84690 


Community Services 

Vacuum Services 

Waste water management 

Waste water management 

1960 

December 

2500 

18200 


Community Services 

Solid Waste 

Waste management 

Waste management 

1980 

December 

313710 

376265 



Cashflow I 5 


Cashflow for 201 0/1 1 


Directorate 

Sub-Directorate 

Line Item 

Community & Social 

Vote 

Month 

Original 

Revenue 

Original Opex 

Original Capex 




Services 

Number 


Budget 

Budget 

Budget 

Executive and council 

Council 

Executive and council 

Executive and council 

1120 

July 


297920 


Community Services 

Traffic Services 

Public safety 

Public safety 

2000 

December 

1084500 

710080 


Directorate 

Sub-Directorate 

Line Item 

Community & Social 

Vote 

Month 

Original 

Revenue 

Original Opex 

Original Capex 




Services 

Number 


Budget 

Budget 

Budget 

Executive and council 

Council 

Executive and council 

Executive and council 

1120 

January 


297920 


Executive and council 

Municipal Manager 

Executive and council 

Executive and council 

1010 

January 


138080 


Executive and council 

IDP 

Executive and council 

Executive and council 

4500 

January 

3333 

33870 


Executive and council 

Tourism 

Executive and council 

Executive and council 

1011 

January 


7630 


Financial Services 

Director: Financial Services 

Budget & Treasury Office 

Budget & Treasury Office 

1200 

January 

151708 

615600 


Financial Services 

Rates 

Budget & Treasury Office 

Budget & Treasury Office 

1220 

January 

1107250 



Financial Services 

Kwa Mandlenkosi Office 

Budget & Treasury Office 

Budget & Treasury Office 

1240 

January 


27440 


Financial Services 

Kwa Mandlenkosi Hall 

Budget & Treasury Office 

Budget & Treasury Office 

1260 

January 

625 

4220 


Financial Services 

Stores 

Budget & Treasury Office 

Budget & Treasury Office 

1280 

January 


71940 


Financial Services 

Information Technology 

Budget & Treasury Office 

Budget & Treasury Office 

1201 

January 


109200 


Financial Services 

Rustdene Office 

Budget & Treasury Office 

Budget & Treasury Office 

1300 

January 


35950 


Financial Services 

Rustdene Hall 

Budget & Treasury Office 

Budget & Treasury Office 

1320 

January 

1305 

4970 


Corporate Services 

Director: Corporate Services 

Executive and council 

Executive and council 

1100 

January 


349650 


Corporate Services 

General Expenses 

Executive and council 

Executive and council 

1120 

January 

1978160 

720060 


Corporate Services 

Libraries 

Community & Social Service; Community & Social Service; 

1140 

January 

22037 

165490 


Electricity 

Director: Electricity 

Electricity 

Electricity 

3010 

January 

25100 

1176600 


Electricity 

Service Connections 

Electricity 

Electricity 

3030 

January 

5500 

26065 


Electricity 

Reticulation-Low Voltage 

Electricity 

Electricity 

3050 

January 

3150000 

1920772 


Electricity 

Reticulation-High Voltage 

Electricity 

Electricity 

3060 

January 


182060 


Electricity 

Private Work 

Electricity 

Electricity 

3070 

January 

2083 



Electricity 

Street Lighting 

Electricity 

Electricity 

3090 

January 

1350 

25230 


Electricity 

Traffic Lights 

Electricity 

Electricity 

3110 

January 




Engineering 

Director: Engineering Services 

Planning and development 

Planning and development 

4010 

January 

9000 

179780 


Engineering 

Cemetries 

Community & Social Service; Community & Social Service; 

1420 

January 

12883 

26700 


Engineering 

Town Commonage 

Other 

Other 

1460 

January 

2427 

12175 


Engineering 

Sport and Recreation 

Sport and Recreation 

Sport and Recreation 

1580 

January 

40250 

385865 


Engineering 

Sewerage Reticulation 

Waste water management 

Waste water management 

1620 

January 

670800 

128645 


Engineering 

Waste water management 

Waste water management 

Waste water management 

1640 

January 

88000 

155425 


Engineering 

Roadworks & Stormwater 

Road transport 

Road transport 

1660 

January 

945500 

1594200 


Engineering 

Building control 

Planning and development 

Planning and development 

1440 

January 

4741 

45640 


Engineering 

Municipal Buildings 

Budget & Treasury Office 

Budget & Treasury Office 

1560 

January 

26744 

171250 


Engineering 

Water - Admin 

Water 

Water 

4010 

January 

4650 

195060 


Engineering 

Water - Irrigation 

Water 

Water 

4030 

January 

788 

29190 


Engineering 

Water - Reticulation 

Water 

Water 

4050 

January 

850000 

249210 


Engineering 

Water - Purification 

Water 

Water 

4070 

January 


238260 


Engineering 

Fleet Management 

Other 

Other 

1540 

January 


103340 


Community Services 

Director: Community Services 

Community & Social Service; Community & Social Service; 

1800 

January 

683 

118890 


Community Services 

Housing 

Housing 

Housing 

1820 

January 

615333 

72175 


Community Services 

Pound 

Public safety 

Public safety 

1840 

January 

421 

2875 


Community Services 

Street Cleaning 

Waste management 

Waste management 

1940 

January 


84690 


Community Services 

Vacuum Services 

Waste water management 

Waste water management 

1960 

January 

2500 

18200 


Community Services 

Solid Waste 

Waste management 

Waste management 

1980 

January 

313710 

316750 


Community Services 

Traffic Services 

Public safety 

Public safety 

2000 

January 

759500 

710080 


Directorate 

Sub-Directorate 

Line Item 

Community & Social 

Vote 

Month 

Original 

Revenue 

Original Opex 

Original Capex 




Services 

Number 


Budget 

Budget 

Budget 

Executive and council 

Council 

Executive and council 

Executive and council 

1120 

February 


297920 


Executive and council 

Municipal Manager 

Executive and council 

Executive and council 

1010 

February 


138080 


Executive and council 

IDP 

Executive and council 

Executive and council 

4500 

February 

3333 

33870 


Executive and council 

Tourism 

Executive and council 

Executive and council 

1011 

February 


7630 


Financial Services 

Director: Financial Services 

Budget & Treasury Office 

Budget & Treasury Office 

1200 

February 

151708 

615600 



Cashflow I 6 


Cashflow for 201 0/1 1 


Directorate 

Sub-Directorate 

Line Item 

Community & Social 

Vote 

Month 

Original 

Revenue 

Original Opex 

Original Capex 




Services 

Number 


Budget 

Budget 

Budget 

Executive and council 

Council 

Executive and council 

Executive and council 

1120 

July 


297920 


Financial Services 

Rates 

Budget & Treasury Office 

Budget & Treasury Office 

1220 

February 

1107250 



Financial Services 

Kwa Mandlenkosi Office 

Budget & Treasury Office 

Budget & Treasury Office 

1240 

February 


27440 


Financial Services 

Kwa Mandlenkosi Hall 

Budget & Treasury Office 

Budget & Treasury Office 

1260 

February 

625 

4220 


Financial Services 

Stores 

Budget & Treasury Office 

Budget & Treasury Office 

1280 

February 


71940 


Financial Services 

Information Technology 

Budget & Treasury Office 

Budget & Treasury Office 

1201 

February 


109200 


Financial Services 

Rustdene Office 

Budget & Treasury Office 

Budget & Treasury Office 

1300 

February 


35950 


Financial Services 

Rustdene Hall 

Budget & Treasury Office 

Budget & Treasury Office 

1320 

February 

1305 

4970 


Corporate Services 

Director: Corporate Services 

Executive and council 

Executive and council 

1100 

February 


349650 


Corporate Services 

General Expenses 

Executive and council 

Executive and council 

1120 

February 

1978160 

720060 


Corporate Services 

Libraries 

Community & Social Service; Community & Social Service; 

1140 

February 

22037 

165490 


Electricity 

Director: Electricity 

Electricity 

Electricity 

3010 

February 

25100 

1176600 


Electricity 

Service Connections 

Electricity 

Electricity 

3030 

February 

5500 

26065 


Electricity 

Reticulation-Low Voltage 

Electricity 

Electricity 

3050 

February 

3150000 

1970772 


Electricity 

Reticulation-High Voltage 

Electricity 

Electricity 

3060 

February 


182060 


Electricity 

Private Work 

Electricity 

Electricity 

3070 

February 

2083 



Electricity 

Street Lighting 

Electricity 

Electricity 

3090 

February 

1350 

25230 


Electricity 

Traffic Lights 

Electricity 

Electricity 

3110 

February 




Engineering 

Director: Engineering Services 

Planning and development 

Planning and development 

4010 

February 

9000 

179780 


Engineering 

Cemetries 

Community & Social Service; Community & Social Service; 

1420 

February 

12883 

26700 


Engineering 

Town Commonage 

Other 

Other 

1460 

February 

2427 

12175 


Engineering 

Sport and Recreation 

Sport and Recreation 

Sport and Recreation 

1580 

February 

40250 

385865 


Engineering 

Sewerage Reticulation 

Waste water management 

Waste water management 

1620 

February 

670800 

128645 


Engineering 

Waste water management 

Waste water management 

Waste water management 

1640 

February 

88000 

155425 


Engineering 

Roadworks & Stormwater 

Road transport 

Road transport 

1660 

February 

945500 

594200 


Engineering 

Building control 

Planning and development 

Planning and development 

1440 

February 

4741 

45640 


Engineering 

Municipal Buildings 

Budget & Treasury Office 

Budget & Treasury Office 

1560 

February 

26744 

171250 


Engineering 

Water - Admin 

Water 

Water 

4010 

February 

4650 

195060 


Engineering 

Water - Irrigation 

Water 

Water 

4030 

February 

788 

29190 


Engineering 

Water - Reticulation 

Water 

Water 

4050 

February 

805000 

249210 


Engineering 

Water - Purification 

Water 

Water 

4070 

February 


238260 


Engineering 

Fleet Management 

Other 

Other 

1540 

February 


103340 


Community Services 

Director: Community Services 

Community & Social Service; Community & Social Service; 

1800 

February 

683 

118890 


Community Services 

Housing 

Housing 

Housing 

1820 

February 

615333 

72175 


Community Services 

Pound 

Public safety 

Public safety 

1840 

February 

421 

2875 


Community Services 

Street Cleaning 

Waste management 

Waste management 

1940 

February 


84690 


Community Services 

Vacuum Services 

Waste water management 

Waste water management 

1960 

February 

2500 

18200 


Community Services 

Solid Waste 

Waste management 

Waste management 

1980 

February 

313710 

316750 


Community Services 

Traffic Services 

Public safety 

Public safety 

2000 

February 

759500 

710080 


Directorate 

Sub-Directorate 

Line Item 

Community & Social 

Vote 

Month 

Original 

Revenue 

Original Opex 

Original Capex 




Services 

Number 


Budget 

Budget 

Budget 

Executive and council 

Council 

Executive and council 

Executive and council 

1120 

March 


297920 


Executive and council 

Municipal Manager 

Executive and council 

Executive and council 

1010 

March 


138080 


Executive and council 

IDP 

Executive and council 

Executive and council 

4500 

March 

3333 

33870 


Executive and council 

Tourism 

Executive and council 

Executive and council 

1011 

March 


7630 


Financial Services 

Director: Financial Services 

Budget & Treasury Office 

Budget & Treasury Office 

1200 

March 

151708 

615600 


Financial Services 

Rates 

Budget & Treasury Office 

Budget & Treasury Office 

1220 

March 

1107250 



Financial Services 

Kwa Mandlenkosi Office 

Budget & Treasury Office 

Budget & Treasury Office 

1240 

March 


27440 


Financial Services 

Kwa Mandlenkosi Hall 

Budget & Treasury Office 

Budget & Treasury Office 

1260 

March 

625 

4220 


Financial Services 

Stores 

Budget & Treasury Office 

Budget & Treasury Office 

1280 

March 


71940 


Financial Services 

Information Technology 

Budget & Treasury Office 

Budget & Treasury Office 

1201 

March 


109200 


Financial Services 

Rustdene Office 

Budget & Treasury Office 

Budget & Treasury Office 

1300 

March 


35950 


Financial Services 

Rustdene Hall 

Budget & Treasury Office 

Budget & Treasury Office 

1320 

March 

1305 

4970 


Corporate Services 

Director: Corporate Services 

Executive and council 

Executive and council 

1100 

March 


349650 


Corporate Services 

General Expenses 

Executive and council 

Executive and council 

1120 

March 

2078160 

720060 



Cashflow I 7 


Cashflow for 201 0/1 1 


Directorate 

Sub-Directorate 

Line Item 

Community & Social 

Vote 

Month 

Original 

Revenue 

Original Opex 

Original Capex 




Services 

Number 


Budget 

Budget 

Budget 

Executive and council 

Council 

Executive and council 

Executive and council 

1120 

July 


297920 


Corporate Services 

Libraries 

Community & Social Service; Community & Social Service; 

1140 

March 

22037 

165490 


Electricity 

Director: Electricity 

Electricity 

Electricity 

3010 

March 

3525100 

1176600 


Electricity 

Service Connections 

Electricity 

Electricity 

3030 

March 

5500 

26065 


Electricity 

Reticulation-Low Voltage 

Electricity 

Electricity 

3050 

March 

3150000 

2320772 


Electricity 

Reticulation-High Voltage 

Electricity 

Electricity 

3060 

March 


182060 


Electricity 

Private Work 

Electricity 

Electricity 

3070 

March 

2083 



Electricity 

Street Lighting 

Electricity 

Electricity 

3090 

March 

1350 

25230 


Electricity 

Traffic Lights 

Electricity 

Electricity 

3110 

March 




Engineering 

Director: Engineering Services 

Planning and development 

Planning and development 

4010 

March 

9000 

179780 


Engineering 

Cemetries 

Community & Social Service; Community & Social Service; 

1420 

March 

12883 

26700 


Engineering 

Town Commonage 

Other 

Other 

1460 

March 

2427 

12175 


Engineering 

Sport and Recreation 

Sport and Recreation 

Sport and Recreation 

1580 

March 

40250 

385865 


Engineering 

Sewerage Reticulation 

Waste water management 

Waste water management 

1620 

March 

670800 

128645 


Engineering 

Waste water management 

Waste water management 

Waste water management 

1640 

March 

88000 

155425 


Engineering 

Roadworks & Stormwater 

Road transport 

Road transport 

1660 

March 

945500 

594200 


Engineering 

Building control 

Planning and development 

Planning and development 

1440 

March 

4741 

45640 


Engineering 

Municipal Buildings 

Budget & Treasury Office 

Budget & Treasury Office 

1560 

March 

26744 

171250 


Engineering 

Water - Admin 

Water 

Water 

4010 

March 

4650 

195060 


Engineering 

Water - Irrigation 

Water 

Water 

4030 

March 

788 

29190 


Engineering 

Water - Reticulation 

Water 

Water 

4050 

March 

733000 

249210 


Engineering 

Water - Purification 

Water 

Water 

4070 

March 


238260 


Engineering 

Fleet Management 

Other 

Other 

1540 

March 


103340 


Community Services 

Director: Community Services 

Community & Social Service; Community & Social Service; 

1800 

March 

683 

118890 


Community Services 

Housing 

Housing 

Housing 

1820 

March 

615333 

1918175 


Community Services 

Pound 

Public safety 

Public safety 

1840 

March 

421 

2875 


Community Services 

Street Cleaning 

Waste management 

Waste management 

1940 

March 


84690 


Community Services 

Vacuum Services 

Waste water management 

Waste water management 

1960 

March 

2500 

18200 


Community Services 

Solid Waste 

Waste management 

Waste management 

1980 

March 

313710 

316750 


Community Services 

Traffic Services 

Public safety 

Public safety 

2000 

March 

759500 

710080 


Directorate 

Sub-Directorate 

Line Item 

Community & Social 

Vote 

Month 

Original 

Revenue 

Original Opex 

Original Capex 




Services 

Number 


Budget 

Budget 

Budget 

Executive and council 

Council 

Executive and council 

Executive and council 

1120 

April 


297920 


Executive and council 

Municipal Manager 

Executive and council 

Executive and council 

1010 

April 


138080 


Executive and council 

IDP 

Executive and council 

Executive and council 

4500 

April 

3333 

33870 


Executive and council 

Tourism 

Executive and council 

Executive and council 

1011 

April 


7630 


Financial Services 

Director: Financial Services 

Budget & Treasury Office 

Budget & Treasury Office 

1200 

April 

151708 

615600 


Financial Services 

Rates 

Budget & Treasury Office 

Budget & Treasury Office 

1220 

April 

1107250 



Financial Services 

Kwa Mandlenkosi Office 

Budget & Treasury Office 

Budget & Treasury Office 

1240 

April 


27440 


Financial Services 

Kwa Mandlenkosi Hall 

Budget & Treasury Office 

Budget & Treasury Office 

1260 

April 

625 

4220 


Financial Services 

Stores 

Budget & Treasury Office 

Budget & Treasury Office 

1280 

April 


71940 


Financial Services 

Information Technology 

Budget & Treasury Office 

Budget & Treasury Office 

1201 

April 


109200 


Financial Services 

Rustdene Office 

Budget & Treasury Office 

Budget & Treasury Office 

1300 

April 


35950 


Financial Services 

Rustdene Hall 

Budget & Treasury Office 

Budget & Treasury Office 

1320 

April 

1305 

4970 


Corporate Services 

Director: Corporate Services 

Executive and council 

Executive and council 

1100 

April 


349650 


Corporate Services 

General Expenses 

Executive and council 

Executive and council 

1120 

April 

1978160 

720060 


Corporate Services 

Libraries 

Community & Social Service; Community & Social Service; 

1140 

April 

22037 

165490 


Electricity 

Director: Electricity 

Electricity 

Electricity 

3010 

April 

25100 

1176600 


Electricity 

Service Connections 

Electricity 

Electricity 

3030 

April 

5500 

26065 


Electricity 

Reticulation-Low Voltage 

Electricity 

Electricity 

3050 

April 

3150000 

3183772 


Electricity 

Reticulation-High Voltage 

Electricity 

Electricity 

3060 

April 


182060 


Electricity 

Private Work 

Electricity 

Electricity 

3070 

April 

2083 



Electricity 

Street Lighting 

Electricity 

Electricity 

3090 

April 

1350 

25230 


Electricity 

Traffic Lights 

Electricity 

Electricity 

3110 

April 





Cashflow I 8 


Cashflow for 201 0/1 1 


Directorate 

Sub-Directorate 

Line Item 

Community & Social 

Vote 

Month 

Original 

Revenue 

Original Opex 

Original Capex 




Services 

Number 


Budget 

Budget 

Budget 

Executive and council 

Council 

Executive and council 

Executive and council 

1120 

July 


297920 


Engineering 

Director: Engineering Services 

Planning and development 

Planning and development 

4010 

April 

9000 

179780 


Engineering 

Cemetries 

Community & Social Service; Community & Social Service; 

1420 

April 

12883 

26700 


Engineering 

Town Commonage 

Other 

Other 

1460 

April 

2427 

12175 


Engineering 

Sport and Recreation 

Sport and Recreation 

Sport and Recreation 

1580 

April 

40250 

385865 


Engineering 

Sewerage Reticulation 

Waste water management 

Waste water management 

1620 

April 

670800 

128645 


Engineering 

Waste water management 

Waste water management 

Waste water management 

1640 

April 

88000 

155425 


Engineering 

Roadworks & Stormwater 

Road transport 

Road transport 

1660 

April 

945500 

594200 


Engineering 

Building control 

Planning and development 

Planning and development 

1440 

April 

4741 

45640 


Engineering 

Municipal Buildings 

Budget & Treasury Office 

Budget & Treasury Office 

1560 

April 

26744 

171250 


Engineering 

Water - Admin 

Water 

Water 

4010 

April 

4650 

195060 


Engineering 

Water - Irrigation 

Water 

Water 

4030 

April 

788 

29190 


Engineering 

Water - Reticulation 

Water 

Water 

4050 

April 

733000 

249210 


Engineering 

Water - Purification 

Water 

Water 

4070 

April 


238260 


Engineering 

Fleet Management 

Other 

Other 

1540 

April 


103340 


Community Services 

Director: Community Services 

Community & Social Service; Community & Social Service; 

1800 

April 

683 

118890 


Community Services 

Housing 

Housing 

Housing 

1820 

April 

615333 

72175 


Community Services 

Pound 

Public safety 

Public safety 

1840 

April 

421 

2875 


Community Services 

Street Cleaning 

Waste management 

Waste management 

1940 

April 


84690 


Community Services 

Vacuum Services 

Waste water management 

Waste water management 

1960 

April 

2500 

18200 


Community Services 

Solid Waste 

Waste management 

Waste management 

1980 

April 

313710 

316750 


Community Services 

Traffic Services 

Public safety 

Public safety 

2000 

April 

687914 

710080 


Directorate 

Sub-Directorate 

Line Item 

Community & Social 

Vote 

Month 

Original 

Revenue 

Original Opex 

Original Capex 




Services 

Number 


Budget 

Budget 

Budget 

Executive and council 

Council 

Executive and council 

Executive and council 

1120 

May 


297920 


Executive and council 

Municipal Manager 

Executive and council 

Executive and council 

1010 

May 


138080 


Executive and council 

IDP 

Executive and council 

Executive and council 

4500 

May 

3333 

33870 


Executive and council 

Tourism 

Executive and council 

Executive and council 

1011 

May 


7630 


Financial Services 

Director: Financial Services 

Budget & Treasury Office 

Budget & Treasury Office 

1200 

May 

151708 

615600 


Financial Services 

Rates 

Budget & Treasury Office 

Budget & Treasury Office 

1220 

May 

1107250 



Financial Services 

Kwa Mandlenkosi Office 

Budget & Treasury Office 

Budget & Treasury Office 

1240 

May 


27440 


Financial Services 

Kwa Mandlenkosi Hall 

Budget & Treasury Office 

Budget & Treasury Office 

1260 

May 

625 

4220 


Financial Services 

Stores 

Budget & Treasury Office 

Budget & Treasury Office 

1280 

May 


71940 


Financial Services 

Information Technology 

Budget & Treasury Office 

Budget & Treasury Office 

1201 

May 


109200 


Financial Services 

Rustdene Office 

Budget & Treasury Office 

Budget & Treasury Office 

1300 

May 


35950 


Financial Services 

Rustdene Hall 

Budget & Treasury Office 

Budget & Treasury Office 

1320 

May 

1305 

4970 


Corporate Services 

Director: Corporate Services 

Executive and council 

Executive and council 

1100 

May 


349650 


Corporate Services 

General Expenses 

Executive and council 

Executive and council 

1120 

May 

1978160 

720060 


Corporate Services 

Libraries 

Community & Social Service; Community & Social Service; 

1140 

May 

22037 

165490 


Electricity 

Director: Electricity 

Electricity 

Electricity 

3010 

May 

25100 

1176600 


Electricity 

Service Connections 

Electricity 

Electricity 

3030 

May 

5500 

26065 


Electricity 

Reticulation-Low Voltage 

Electricity 

Electricity 

3050 

May 

3510000 

1920772 


Electricity 

Reticulation-High Voltage 

Electricity 

Electricity 

3060 

May 


182060 


Electricity 

Private Work 

Electricity 

Electricity 

3070 

May 

2083 



Electricity 

Street Lighting 

Electricity 

Electricity 

3090 

May 

1350 

25230 


Electricity 

Traffic Lights 

Electricity 

Electricity 

3110 

May 




Engineering 

Director: Engineering Services 

Planning and development 

Planning and development 

4010 

May 

9000 

179780 


Engineering 

Cemetries 

Community & Social Service; Community & Social Service; 

1420 

May 

12883 

26700 


Engineering 

Town Commonage 

Other 

Other 

1460 

May 

2427 

12175 


Engineering 

Sport and Recreation 

Sport and Recreation 

Sport and Recreation 

1580 

May 

40250 

385865 


Engineering 

Sewerage Reticulation 

Waste water management 

Waste water management 

1620 

May 

670800 

128645 


Engineering 

Waste water management 

Waste water management 

Waste water management 

1640 

May 

88000 

155425 



Cashflow I 9 


Cashflow for 201 0/1 1 


Directorate 

Sub-Directorate 

Line Item 

Community & Social 

Vote 

Month 

Original 

Revenue 

Original Opex 

Original Capex 




Services 

Number 


Budget 

Budget 

Budget 

Executive and council 

Council 

Executive and council 

Executive and council 

1120 

July 


297920 


Engineering 

Roadvi/orks & Stormwater 

Road transport 

Road transport 

1660 

May 

945500 

494200 


Engineering 

Building control 

Planning and development 

Planning and development 

1440 

May 

4741 

45640 


Engineering 

Municipal Buildings 

Budget & Treasury Office 

Budget & Treasury Office 

1560 

May 

26744 

171250 


Engineering 

Water - Admin 

Water 

Water 

4010 

May 

4650 

195060 


Engineering 

Water - Irrigation 

Water 

Water 

4030 

May 

788 

29190 


Engineering 

Water - Reticulation 

Water 

Water 

4050 

May 

733000 

249210 


Engineering 

Water - Purification 

Water 

Water 

4070 

May 


238260 


Engineering 

Fleet Management 

Other 

Other 

1540 

May 


103340 


Community Services 

Director: Community Services 

Community & Social Service; Community & Social Service; 

1800 

May 

683 

118890 


Community Services 

Housing 

Housing 

Housing 

1820 

May 

615333 

72175 


Community Services 

Pound 

Public safety 

Public safety 

1840 

May 

421 

2875 


Community Services 

Street Cleaning 

Waste management 

Waste management 

1940 

May 


84690 


Community Services 

Vacuum Services 

Waste water management 

Waste water management 

1960 

May 

2500 

18200 


Community Services 

Solid Waste 

Waste management 

Waste management 

1980 

May 

313710 

316750 


Community Services 

Traffic Services 

Public safety 

Public safety 

2000 

May 

754176 

710080 


Directorate 

Sub-Directorate 

Line Item 

Community & Social 

Vote 

Month 

Original 

Revenue 

Original Opex 

Original Capex 




Services 

Number 


Budget 

Budget 

Budget 

Executive and council 

Council 

Executive and council 

Executive and council 

1120 

June 


297920 


Executive and council 

Municipal Manager 

Executive and council 

Executive and council 

1010 

June 


138080 


Executive and council 

IDP 

Executive and council 

Executive and council 

4500 

June 

3333 

33870 


Executive and council 

Tourism 

Executive and council 

Executive and council 

1011 

June 


7630 


Financial Services 

Director: Financial Services 

Budget & Treasury Office 

Budget & Treasury Office 

1200 

June 

151708 

615600 


Financial Services 

Rates 

Budget & Treasury Office 

Budget & Treasury Office 

1220 

June 

1557253 



Financial Services 

Kwa Mandlenkosi Office 

Budget & Treasury Office 

Budget & Treasury Office 

1240 

June 


4220 


Financial Services 

Kwa Mandlenkosi Hall 

Budget & Treasury Office 

Budget & Treasury Office 

1260 

June 

625 

71940 


Financial Services 

Stores 

Budget & Treasury Office 

Budget & Treasury Office 

1280 

June 


109200 


Financial Services 

Information Technology 

Budget & Treasury Office 

Budget & Treasury Office 

1201 

June 


35950 


Financial Services 

Rustdene Office 

Budget & Treasury Office 

Budget & Treasury Office 

1300 

June 


4970 


Financial Services 

Rustdene Hall 

Budget & Treasury Office 

Budget & Treasury Office 

1320 

June 

1305 

349650 


Corporate Services 

Director: Corporate Services 

Executive and council 

Executive and council 

1100 

June 


720060 


Corporate Services 

General Expenses 

Executive and council 

Executive and council 

1120 

June 

2043631 

165490 


Corporate Services 

Libraries 

Community & Social Service; Community & Social Service; 

1140 

June 

22037 

165490 


Electricity 

Director: Electricity 

Electricity 

Electricity 

3010 

June 

3525100 

1176600 


Electricity 

Service Connections 

Electricity 

Electricity 

3030 

June 

5500 

26055 


Electricity 

Reticulation-Low Voltage 

Electricity 

Electricity 

3050 

June 

3790791 

3183772 


Electricity 

Reticulation-High Voltage 

Electricity 

Electricity 

3060 

June 


182060 


Electricity 

Private Work 

Electricity 

Electricity 

3070 

June 

2083 

10000 


Electricity 

Street Lighting 

Electricity 

Electricity 

3090 

June 

1350 

25230 


Electricity 

Traffic Lights 

Electricity 

Electricity 

3110 

June 


21250 


Engineering 

Director: Engineering Services 

Planning and development 

Planning and development 

4010 

June 

9000 

179780 


Engineering 

Cemetries 

Community & Social Service; Community & Social Service; 

1420 

June 

12883 

26700 


Engineering 

Town Commonage 

Other 

Other 

1460 

June 

2427 

12175 


Engineering 

Sport and Recreation 

Sport and Recreation 

Sport and Recreation 

1580 

June 

40250 

385865 


Engineering 

Sewerage Reticulation 

Waste water management 

Waste water management 

1620 

June 

670800 

128645 


Engineering 

Waste water management 

Waste water management 

Waste water management 

1640 

June 

88000 

300425 


Engineering 

Roadworks & Stormwater 

Road transport 

Road transport 

1660 

June 

945500 

594200 


Engineering 

Building control 

Planning and development 

Planning and development 

1440 

June 

4741 

45640 


Engineering 

Municipal Buildings 

Budget & Treasury Office 

Budget & Treasury Office 

1560 

June 

26744 

281250 


Engineering 

Water - Admin 

Water 

Water 

4010 

June 

4650 

195060 


Engineering 

Water - Irrigation 

Water 

Water 

4030 

June 

788 

29190 


Engineering 

Water - Reticulation 

Water 

Water 

4050 

June 

718353 

249210 


Engineering 

Water - Purification 

Water 

Water 

4070 

June 


348350 


Engineering 

Fleet Management 

Other 

Other 

1540 

June 


103340 
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Cashflow for 201 0/1 1 


Directorate 

Sub-Directorate 

Line Item 

Community & Social 
Services 

Vote 

Number 

Month 

Original 

Revenue 

Budget 

Original Opex 
Budget 

Original Capex 
Budget 

Executive and council 

Council 

Executive and council 

Executive and council 

1120 

July 


297920 


Community Services 

Director: Community Services 

Community & Social Service; Community & Social Service; 

1800 

June 

683 

118890 


Community Services 

Housing 

Housing 

Housing 

1820 

June 

615333 

1918175 


Community Services 

Pound 

Public safety 

Public safety 

1840 

June 

421 

2875 


Community Services 

Street Cleaning 

Waste management 

Waste management 

1940 

June 


84690 


Community Services 

Vacuum Services 

Waste water management 

Waste water management 

1960 

June 

2500 

18200 


Community Services 

Solid Waste 

Waste management 

Waste management 

1980 

June 

313710 

376265 


Community Services 

Traffic Services 

Public safety 

Public safety 

2000 

June 

842110 

710080 



Cashflow 1 11 


Monthly Revenue by Source (Budget) - Expected revenue NOT Billed 


Line Item (200 chars) 

Vote Number 

Jul-10 

Aug-10 

Sep-10 

Oct-1 0 

Nov-10 

Dec-10 

Jan-11 

Feb-11 

Mar-11 

Apr-11 

May-11 

Jun-11| 

Property rates 

1220/5800 

1350000 

1350000 

2700000 

1107250 

1107250 

1107250 

1107250 

1107250 

1107250 

1107250 

1107250 

1557253 

Property rates-penalties 

1120/7810 

50000 

50000 

50000 

57000 

57000 

57000 

57000 

57000 

57000 

57000 

57000 

54000 

Service charges-electricity 

3050/6940 

4140000 

4140000 

3600000 

3600000 

3330000 

3330000 

3150000 

3150000 

3150000 

3150000 

3510000 

3790791 

Service charges-water 

4070/9020 

728500 

728500 

728500 

728500 

805000 

850000 

850000 

805000 

733000 

733000 

733000 

718353 

Service charges-sanitation 

1620/6030 

693620 

693620 

1233550 

670800 

670800 

670800 

670800 

670800 

670800 

670800 

670800 

670800 

Service charges-refuse 

Service charges-other 

1980/8670 

306000 

306000 

450000 

313710 

313710 

313710 

313710 

313710 

313710 

313710 

313710 

313710 

Rental of facilities and equipment 

Interest earned-external investments 

1580/6510 

1120/7820 

40250 

40250 

40250 

40250 

15000 

40250 

180000 

40250 

40250 

40250 

40250 

100000 

40250 

40250 

40038 

65471 

Interest earned- outstanding debtors 

1620/7743 

61333 

61333 

61333 

61333 

61333 

61333 

61333 

61333 

61337 

61333 

61333 

61333 

Fines 

2000/5560 

675000 

675000 

675000 

675000 

850000 

1000000 

675000 

675000 

675000 

603414 

669676 

758360 

Licences and permits 

2100/7700 

47000 

47000 

47000 

47000 

47000 

47000 

47000 

47000 

47000 

47000 

47000 

46250 

Agency services 

2080/6930 

37500 

37500 

37500 

37500 

37500 

37500 

37500 

37500 

37500 

37500 

37500 

37500 

Grants- operating 

1120/6350 

8856971 

373156 

5013177 

391514 

7071290 

1045164 

4488414 

1079665 

10215951 

30000 


5719698 

Other revenue 

Gain on disposal of PPE 

1120/8580 

54500 

54500 

54500 

54500 

54500 

54500 

54500 

54500 

54500 

54500 

54500 

54811 

Total 


17,040,674.00 

8,556,859.00 

14,690,810.00 

7,799,357.00 

14,625,633.00 

8,614,507.00 

11,552,757.00 

8,099,008.00 

17,263,298.00 

6,905,757.00 

7,302,019.00 

13,888,368.00 | 
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